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PREFACE. 


Treasury  Department, 

Office  of  the  Secretary. 

W((shi),<jt„ii.  Bfceiiiher  2Ii,  1000. 
In  view  of  the  fact  that  the  Department  was  not  in  possession  of 
information  in  a  concise  and  convenient  form  relating  to  public  Imild- 
ings  under  its  control,  directions  were  given  for  the  preparation  of  this 
report,  which  it  is  hoped  will  prove  valualile  to  the  committees  in 
Congress  for  the  purpose  of  reference  in  considering  the  erection, 
completion,  and  occupation  of  the  various  buildings  which  may  be 
hereafter  proposed.  The  acts  of  ap])ropriation  or  authorization  M'hich 
determined  the  erecting  or  accjuiring  of  the  buildings  herein  described 
are  also  given.  The  text  relating  to  each  edifice  is  accompanied  by  a 
photographic  view,  and  it  is  believed  that  the  information  will  be  of 
practical  value  in  the  direction  indicated. 

L.  .1.  Gage. 
Scciviari/  (if  flu-  Ti'i'dKHnj. 


LETTER   OF  TRANSMITTAL. 


TuEAfiUKV    I  )EPAKTMKNT^ 

Office  of  the  Secretaky. 

Wiixh;n(ifi>i,.D,'C,-riJj,-r  21.  1900. 
>Sik:  111  (■oinpliancc  with  VDiir  oni!  directions  and  referring  also  to 
Department  letter  of  March  21  last,  addressed  to  Mr.  J.  K.  Taylor, 
Supervising  Architect  of  this  Department,  and  having  heen  designated 
to  perform  s(>rvice  in  connection  with  collecting  and  compiling  certain 
information  in  relation  to  the  various  public  l)uildings  (exclusive  of 
marine  hospitals  and  quarantine  stations)  under  the  control  of  this 
Di'partment,  we  have  the  honor  to  submit  herewith  a  statement 
arranged  alphal)etically  by  States  and  cities. 

In  presenting  this  statement  it  is  proper  that  due  appreciation  should 
be  expressed  of  the  service  rendered  liy  ]Mr.  Julian  INIorton,  of  the 
office  of  the  Supervising'  Architect,  in  assisting  in  securing  and  com- 
piling the  information. 

As  this  is  the  first  statement  of  this  character  whicli  has  been  com- 
piled, some  details  may  be  lacking,  but  it  will  be  of  value  in  the  future 
in  the  preparation  of  a  more  comprehensive  historv. 
Respectfullv, 

W.  II.  Hills. 

.1.  A.  Sl'therland. 
Hon.  Lyman  J.  Gage, 

Sen\'fiirij  afihr  Triasurij. 
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CovRT-HorsE,  Post-Office,  etc.,  Bikmingham,  Ala. 
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CiiniT-HOUSE.  rnST-(lFFll'E,  FTI',,  TIIRMIMIHAM,  ALA. 

This  building  is  located  on  the  nortlieast  eornor  of  Socoiid  sivenue 
and  Eighteenth  street,  on  a  plot  of  ground  fronting-  south  170  feet  on 
tlie  former,  west  14ii  feet  on  the  latter,  and  bounded  on  the  north  by 
ail  aJiey. 

The  sit(^  was  secured  ))y  purchase  :\Iarch  lit,  ISSlt,  for  §5?,,000.  The 
building  was  commenced  under  a  contract  awarded  January  28,  1890, 
and  was  occupied  July  lU,  1893.  Tt  was  not  finally  completed,  how- 
ever, until  the  following  year,  the  total  cost  of  construction  l)eing 

$29(;i,4L'.5. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  April  19,  1888.  October  :i,  1888.  :March  2.  1889,  :Marcli  3, 
18iU.  and  August  23,  189-1  (approaches). 

The  cul)ic  contents  of  the  building  are  827,212  feet.  Besides  the 
first  floor,  which  is  used  exclusively  by  the  post-ollice,  eighteen  rooms 
are  occupied,  principally  by  the  United  States  courts  and  the  internal- 
revenue  service.  It  is  heated  by  steam  and  is  provided  with  elevator 
service. 

Since  the  completion  of  the  building  the  intei-nal  revenue  and  postal 
receipts  have  increased  from  about  liil25,0<)<>  and  §53,000,  respectively, 
per  annum,  to  §508,296.92  and  §83,687.86  during  the  year  ended  June 
30,  1899.  In  1890  the  population  of  the  city  was  26,178,  and  in  1900 
it  was  3S,415. 
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cnrnT-HrirsE  ami  prisT-nFFirK,  hfntsville,  ala. 

This  l)uilding  is  located  on  the  west  side  of  Green  street,  about  80 
feet  from  liaiidolph  sti-eet  on  the  north  and  the  same  distance  from 
Eustis  street  on  the  south.  The  land,  which  was  secured  by  purchase 
December  12.  ISST,  for  8l0.()0().  has  a  frontage  of  ?,(j0  feet  on  Green 
street,  and  I'M  feet  and  113  feet  on  Randolph  and  Eustis  streets, 
rcspectiveh'. 

A  contract  for  the  erection  of  the  building-  was  awarded  October  5, 
1S8S,  and  the  structure  was  completed  and  occupied  in  May.  1S!)(),  the 
cost  of  construction  being  189,726.35. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  February  24,  1SS7.  and  October  2,  188S. 

The  building  is  inclosed  with  18-inch  red  brick  walls,  covers  an  area 
of  .5,904  squai'e  feet,  and  its  cubic  contents  are  422,-529  feet.  The 
principal  entrance  is  on  Green  street,  with  appi'oaches  also  direct  from 
Eustis  and  Randolph  streets.  On  the  tiist  Hoor  the  post-office  work- 
ing room  occupies  the  cential  pavilion,  the  postmaster  and  the  land 
office  the  noilh  wing,  and  the  clerk  of  the  court  the  south  wing.  On 
the  second  floor  the  United  States  court  room  occupies  a  position  cor- 
responding to  that  of  the  post-office  working-  room,  and  the  balance  of 
the  space  is  assigned  to  the  court  officials.  The  jury  has  (juarters  on 
the  third  or  attic  floor. 

Steam  heat  is  supplied  by  direct  and  indirect  radiation  from  a  low- 
pressure,  return-circulation  apparatus,  operated  by  one  boiler. 

In  1890  the  postal  receipts  amounted  to  about  $8,000,  and  during  the 
year  ended  June  30,  1899.  they  were  $21,971.91.  In  1890  the  popula- 
tion of  the  town  was  7,99.5,  and  in  1900  it  was  80(38. 
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CUSTOM-HOUSE   AND  P(iST-(lFFl('E.  MDIULE.  ALA. 

Under  .uithority  i)t'  ;icts  oi  C'Dnore.s.s  approved  May  '2-i:.  1828,  and 
April  30.  1830.  a  plot  of  ground  was  purchased  May  2.5,  1831.  on  the 
southwest  corner  of  St.  Francis  and  Koyal  streets  for  the  sum  of 
§3,1:00.  and  a  custom-house  erected  thereon.  Additional  appropria- 
tions for  alterations  and  repairs  to  this  huildinii-  were  made  by  acts  of 
May  3.  1M3.  and  August  10,  ISJ-O. 

An  act  of  .September  30,  18.50.  authorized  the  construction  of  a  new 
custom-house  and  post-office.  Under  the  provisions  of  this  act 
adjoining  land  was  purchased  December  15.  18.51,  for  $12,500,  the 
old  building  removed,  and  the  present  building  constructed.  This 
additional  purchase  extended  the  east  frontage  of  the  land  to  about  101 
feet  on  Koyal  street  aiul  the  north  to  178  feet  on  St.  Francis  street. 
The  building  was  completed  and  occupied  in  1856,  the  cost  of  con- 
struction l)eing  $37U,5(i-t.!»3. 

In  addition  to  the  act  of  September  30,  1850,  appropriations  on 
account  of  the  con.struction,  repaii'.  etc..  of  the  building  were  made 
by  acts  of  July  21.  1852,  August  4,  1851.  March  3,  18.55,  June  12, 
1858.  March  3,  lS5!t.  and  April  20,  1S70. 

The  cubic  contents  of  the  building  are  1,009,600  feet.  The  luuuber 
of  rooms  occupied  are  twenty-three,  they  lieing  assigned  principally 
to  the  postal  and  customs  services,  lighthouse  engineers,  weather 
bureau,  and  the  United  States  courts.  It  is  heated  bv  steam  and  open 
grates  and  is  provided  with  elevator  service. 

During  the  year  ended  June  3(>.  I'JOO,  the  gross  internal-revenue 
and  postal  business  amounted  to  !!>1()7,767.38  and  §114:,003. 59,  respec- 
tively, and  the  imports  and  exports  aggregated  §1,090,268.  At  the 
time  of  the  construction  of  the  building  the  population  of  the  city 
was  about  2.s,000.     In  I'.tiio  it  was  38,469. 
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COURT-HOUSE.  PUST-OFFTCE,  ETC.  AroNTCnMERY,  ALA. 

This  liuilding  is  located  on  the  southwest  conior  of  Dexter  avenue 
and  Laurence  street,  on  a  plot  of  o-round  fronting  north  lOo  feet  on 
the  former,  east  320  feet  on  the  hitter,  and  south  1(m»  feet  on  Wash- 
ington street. 

The  ground  was  secured  hypurchase  Noveuiber  27,  ISSO,  for  ^13.(HiO. 
A  contract  was  awarded  Septemhcr  2!i,  18S1,  for  the  hasement  and 
area  walls,  and  the  ])uilding  was  completed  and  occupied  July  1, 1885, 
the  cost  of  construction  heing  $147,410. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  :May  2('.,  1880,  :\Iarch  3,  1881.  August  7.  1882.  March  3, 
1883,  July  7,  1884,  and  ]\Iarch  3,  1885. 

The  building  contains  an  area  of  506,30i>  cubic  feet,  and  is  supplied 
with  direct  and  indirect  heat  from  a  hot-water  apparatus  operated  b}- 
one  boiler.  The  tirst  tioor  is  occupied  entirely  by  the  post-office 
working  room,  postmaster's  private  office,  and  nmney -order  room. 
Adjoining  the  lolyb^-  at  the  Dexter  avenue  entrance  are  the  main  stair- 
way and  a  passenger  elevator  connecting  with  the  upper  stories.  The 
second  floor  is  divided  into  eight  rooms,  which  are  assigned  to  the 
United  »States  marshal,  grand  jury,  land  office,  and  weather  bureau. 
On  the  third  floor  are  located  the  court  room,  offices  of  the  United 
States  judge,  clerk  of  the  court,  district  attorney,  and  the  petit-jury 
room. 

During  the  j'ear  ended  June  30,  I8'.t;t.  the  postal  receipts  amoiuited 
to  $55,936.09.  In  1880  the  population  of  the  city  was  16,713,  and  in 
1900  it  was  30,346. 
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ALASKA. 

With  the  transfer  of  Alaska  to  the  United  States  under  the  tei-ms  of 
the  treaty  of  March  30,  1867,  with  Russia,  there  came  into  the  posses- 
sion of  this  GovernuuMit  a  large  number  of  public  liuildinus  which  had 
been  used  by  lioth  the  military  and  civil  services  under  the  Russian 
regime.  !Many  of  the>e  buildintrs  have  been  abandoned  and  have  been 
torn  down  ])y  the  natives,  or  fallen  from  decay,  while  some  are  still 
occupied  by  ditlerent  branches  of  the  Governnient  service.  Those 
referred  to  below  are  under  the  control  of  the  Treasury  Department. 

CUSTOM-HOUSE,  SITKA.  ALASKA. 

The  custom-house  is  a  log'  building,  weatherboarded.  4n  ])y  80  feet 
in  plan,  and  was  constructed  about  1840  by  the  Russians.  Before  it 
came  into  the  possession  of  the  United  States  the  tirst  lioor  was  used 
for  a  number  of  years  as  a  counting-house  by  the  Russian-American 
Far  Company,  the  upper  story  being  devoted  to  a  school  of  instruction 
in  navigation  for  the  younger  Russians.  Sub.sequent  to  the  transfer  it 
was  used  as  a  Presbyterian  church  and  post-oiEce  for  a  short  time,  since 
when  it  has  been  occupied  entirely  by  the  customs  service. 

CLUBHOUSE,  SITKA.  ALASKA. 

The  building  at  Sitka  known  as  the  ■■clubhouse'"  is  an  old  loo-  struc- 
ture,  located  on  Lincoln  street,  near  the  Greek  Church,  and  was  built 
by  the  Russian  Governor  Etolin  about  IS-tO.  In  plan  it  is  Hit  l)y  3it  feet. 
Prior  to  its  acquisition  from  the  Russian  Government  it  was  used  as  an 
officers'  clubhouse.  Subseciuently  it  was  occupied  as  living  quarters 
l)v  officers  of  the  Army  and  Navy.  For  a  number  of  years  it  has  been 
condemned  and  the  major  portion  abandoned,  a  few  rooms,  however, 
still  ])eing  used  as  a  newspaper  printing  office. 

WHAKF  AND  WAREHOUSE.  SITKA.  ALASKA. 

The  Goverinuent  wharf  and  warehouse  at  Sitka  are  located  at  the 
foot  of  Lincoln  street.  They  were  secured  from  the  Russian  Govern- 
ment, having  originally  been  constructed  about  1840.  The  warehouse 
is  118  by  51  feet,  two  stories  high,  and  built  of  hewn  logs,  weather- 
boarded.  Formerly  it  was  used  for  the  storage  of  furs  by  the  Russian- 
American  Fur  Company,  and  since  its  acquisition  by  the  United  States 
Government  it  has  been  us(>d  for  the  storage  of  domestic  merchandise. 
The  illustration  of  the  wharf  and  warehouse  is  from  a  photograph 
taken  in  IS'.tl.  The  property  is  now  (1900)  substantial!}-  as  shown, 
with  exception  that  there  has  been  constructed  (in  ISOf!)  between  the 
warehouse  and  the  head  of  the  wharf  a  shed  for  the  storage  of  coal  for 
the  Revenue-Cutter  Service.  A  separate  illustration  is  shown  of  this 
shed. 
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BLOCKHOUSE,  SITKA.  ALASKA. 

This  is  one  of  sevenil  blockhouses  ut  Sitka  built  In'  the  Russians 
about  1840  and  used  by  them  in  det'endiny-  the  town  from  the  encroach- 
ments of  the  natives,  who  at  that  time  were  both  numerous  and  warlike. 

ASSAY  OFFICE,  SITKA,  ALASKA. 

This  old  loo-  buildinij-  was  constructed  by  the  Russians  about  1840 
and  is  located  on  Lincoln  street.  It  is  one  storj',  52  by  30  feet,  and  was 
orig-inally  used  as  a  public  bath.  From  1867  to  1871  it  was  used  as  a 
laundry  by  the  American  soldiers  stationed  at  Sitka;  then  for  a  short 
time  as  a  public  native  school  by  Rev.  Sheldon  Jackson,  and  now  is 
occupied  as  an  assay  office. 

BARANOFF  CASTLE.  SITKA,  ALASKA. 

This  was  one  of  the  old  landmarks  of  Sitka  and  a  I'clic  of  the  days 
of  Russian  occupancy  of  Alaska.  It  was  located  on  an  elevation  at  the 
rear  of  the  custom-house,  commanding  a  splendid  view,  and  was  occu- 
pied as  a  residence  by  the  imperial  viceroys  of  the  Russian  Govern- 
ment from  1821  until  the  American  occupation  of  Alaska.  The 
construction  was  of  logs,  keyed  together  with  iron  clamps  and  weather- 
boarded.  Shorth-  after  being  altered  and  titted  up  for  the  accommo- 
dation of  the  United  States  courts  it  was  destroved  by  tire  March  17, 
1804.  The  illustration  is  from  a  photograph  taken  about  1890.  The 
buildings  in  the  foreground  are  the  custom-house  and  the  old  barracks 
at  the  right,  the  latter  now  being  used  by  the  courts  and  under  the 
control  of  the  Department  of  Justice. 

CUSTOM-HOUSE,  MARY  ISLAND.  ALASlI^. 

]\Iary  Island  is  one  of  the  most  southerly  islands  of  Alaska,  is  in 
north  latitude  about  55"^,  west  longitude  about  1.31  ^,  and  is  about  'M)0 
mile.s  southeast  from  Sitka. 

An  act  of  Congress  approved  ]March  3,  1891,  constituted  ]\Iary  Island, 
Sand  Point,  Wrangell,  Juneau,  Kodiak,  and  Unalaska  ports  of  delivery, 
and  appropriated  §15,000  for  the  erection  of  the  necessary  buildings 
at  the  tirst  two  ports.  June  17,  1891,  a  contract  was  awarded  for  the 
erection  of  the  l)uilding  at  Mary  Island,  and  it  was  completed  in 
December  of  that  year.  The  structure  is  located  on  the  north  side 
of  the  island,  is  4o  by  4o  feet,  two  stories  high — tirst  story  14  feet  and 
second  12  feet.  The  tirst  tloor  has  four  rooms  and  the  second  six  rooms. 
Prior  to  April  8,  1900,  it  was  used  exclusively  by  the  custom  officials, 
who  were  the  only  inhabitants  on  the  island.  Since  that  time  custom 
business  on  the  island  has  been  discontinued,  and  in  August,  1900,  it 
was  without  an  inhabitant. 

12242—01 2 
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CusTOM-II<:ii-!<E,  Saxd  Poixt,  Alaska. 
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CUSTOM-HOrSE,  SAND  POINT,  ALASKA. 

The  Sand  Point  t-ustoni-house  is  located  on  Popoti  Island,  one  of  the 
AliHitiun  yioiip,  near  north  latitude  55"',  west  lonoitude  IfiO  .  and 
about  1. ()()()  miles  west  from  Sitka.  The  buildino-  was  authorized  ))v  an 
aet  of  Conoress  approved  Mareli  8.  l.s'.il.  was  constructed  under  a 
contract  awarded  June  17.  IS'.il.  and  was  completed  in  Xoveml)ei' of 
that  year.  The  contract  for  the  erection  of  this  liuildino'  embraced 
also  that  on  Mary  Island,  the  co.stof  both  being-  $14,500. 

It  is  a  frame  structure,  47  by  35  feet,  and  stands  on  an  elevation 
about  200  feet  from  the  water's  edge,  facing-  Humlioldt  or  Sand  Point 
harbor.  On  the  first  floor  there  are  five  rooms  and  on  the  second 
one  room,  all  used  by  the  deputy  collector  as  living-  quarters  except 
one.  which  is  an  othce. 

Sand  Point  is  a  small  village,  the  princiyial  tiusiness  of  the  place 
])eing-  with  miners,  hunters,  and  fishermen. 

CUSTOM-HOUSE,  WRANGELL.  ALASKA. 

During  the  years  1868-1870  a  fort  was  established  at  Wrangell,  which 
is  about  175  miles  ESE.  from  Sitka,  and  eight  buildings  were  erected, 
at  a  cost  of  about  %i2t).O0O.  The  garrison  was  withdrawn  in  1871,  and 
the  property  was  transferred  to  the  Treasury  Department  June  13, 
1877.  All  the  tjuildings  comprising-  the  fort  were  sold,  however, 
December  1»,  1871,  by  an  army  officer  to  William  King-  Lear  for  the 
sum  of  $G00.  The  sale  was  without  proper  authority,  and  on  Jaiuiary 
3,  1877,  was  set  aside  by  the  Secretary  of  War  in  accordance  with  au 
opinion  of  the  Judge-Advocate-General. 

The  buildings  shown  in  the  illustration  constitute  the  present  cus- 
tom-house and  have  Ijeen  occupied  as  such  since  about  1880.  The 
larger  is  a))out  27  by  32  feet,  is  constructed  of  logs,  boarded  inside 
and  outside,  and  is  used  as  an  office  and  living-  (juarters  by  the  deputy 
collector  stationed  at  the  port.  The  small  auxiliary  structure  is  about 
15  by  30  feet  and  of  frame  construction. 

CUSTOM-HOUSE.  KAIHAK,  ALASKA. 

The  custom-house  at  Kadiak,  that  in  the  foreground  in  the  illustra- 
tion, is  one  of  a  number  of  l)uilding-s  constructed  on  this  island  l)V  the 
Russians  and  which  came  into  the  possession  of  the  United  States  with 
the  Territory  of  Alaska.  The  original  sti-ucture  is  37  by  30  feet,  one 
story,  and  constructed  of  logs  In  1868  an  addition  of  24  by  23  feet 
was  added.  Most  of  the  other  l)uildings  were  sold  by  order  of  the 
Secretary  of  the  Treasury,  Novembei  ll,  1884. 

The  small  building-  at  the  left  of  the  custom-house  was  used  for  a 
number  of  Vears  by  the  Coast  and  Geodetic  .Survey. 

The  town  of  Kachak  is  on  the  eastern  end  of  an  island  of  that  name, 
which  is  about  30  miles  south  of  the  mainland  and  about  625  miles 
west  from  Sitka.  The  harl)or  of  Kadiak  is  safe  and  commodious,  the 
climate  is  dcligiitful  at  all  seasons  of  the  year,  and  the  town  is  the  main 
distributing  point  for  merchandise  consumed  along  the  peninsula  as 
far  west  as  Sand  Point.  Large  establishments  are  located  here  belong- 
ing to  the  Alaska  and  North  American  Commercial  companies. 
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PliTIUUlF  ISLAXPS,  ALASKA. 

The  Pribilof  Islands— St.  Paul  und  St.  George — are  located  in  the 
Bering  Sea  at  57-  north  latitude  and  ITO-  west  longitude,  2,2.50  miles 
WNW.  from  San  Francisco.  1.400  miles  WNW.  from  Sitka,  and  2oO 
miles  NNW.  from  Unalaska.  Thev  are  the  principal  tields  for  the 
capture  of  fur  seals,  which  work  is  under  the  supervision  of  agents 
of  the  Treasury  Department.  The  buildings  for  the  accommodation 
of  the  Treasury  officials  were  purchased  and  framed  in  San  Francisco. 
Cal..  in  March,  1S72,  at  a  cost  of  §8,856.35.  The  parts  were  shipped 
to  the  islands  and  there  put  together  in  the  latter  part  of  that  year,  the 
cost  of  freight,  carpentry  work  on  the  island,  and  supplying  furniture 
being  about  $2,500.  One  building  is  located  on  St.  Paul  and  the  other 
on  St.  George  Island. 

CUSTOM-HOUSE.  UNALASKA,  ALASKA. 

The  custom-house  at  this  point — a  small  wooden  structure — was  pur- 
chased August  2, 1ST2,  for  the  sum  of  Si. 800.  Origiuallj-  it  was  25  l)y 
15  feet,  with  three  rooms,  and  under  authority  from  the  Secretary 
of  the  Treasury,  dated  Septembers,  1S92,  a  one-storj-  extension,  12  by 
2i  feet,  was  constructed,  thus  adding  two  rooms.  The  building  is 
located  on  the  water  front  between  the  Greek  Church  and  schoolhouse, 
and  is  occupied  by  the  deputy  collector  of  customs. 

Unalaska  is  on  an  island  of  that  name — one  of  the  Aleutian  group — 
near  west  longitude  166- ,  north  latitude  54'^,  and  is  about  1,200  miles 
west  from  Sitka  and  200  miles  SSE.  from  the  Pribilof  Islands.  It  is 
on  the  route  taken  by  vessels  from  the  Pacilic  coast  to  the  Bering  Sea, 
and  all  the  mail  steamers  stop  at  this  port. 

CUSTOM-HOUSE.  FORTY  MILE,  ALASKA, 

This  custom-house  is  situated  on  the  south  bank  of  Forty  Mile  Creek, 
Alaska,  about  500  feet  west  from  the  boundary  line  between  Alaska 
and  the  British  territory,  in  west  longitude  141°  and  north  latitude 
64°  15'.  It  is  constructed  of  pine  logs,  with  pole  and  dirt  roof,  and 
is  14  by  20  feet  in  plan.  The  building  was  erected  during  July.  1S99, 
at  a  cost  of  about  §200,  and  the  account  for  the  work  was  approved 
by  the  Secretary  of  the  Treasury  under  date  of  October  13,  ls'.i;». 
The  cost  was  paid  from  the  appropriation  for  "Expenses  of  collecting 
the  revenue  from  customs."'  There  are  no  inhabitants  at  this  place, 
excepting  the  deputy  collector  in  charge,  the  nearest  towns  being 
those  of  Cudahy  and  Forty  Mile,  about  25  miles  distant,  where  the 
Fortv  Mile  Creek  flows  into  the  Yukon  liiver. 
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POST-IIFFICE,  CAMltEX,  AUK. 

This  liuililiny  was  autluirizril  iiiicl  appropriated  for  by  act.s  of  Con- 
gress approved  December  liT.  1890,  and  March  o.  18!»1.  It  fronts 
noi'th  onWashino-ton  street  on  a  plot  of  ground  bounded  on  tiie  north 
li'dfeet  l)y  "Washington  street,  on  the  west  110  feet  by  Scott  alley,  and 
on  the  south  1:^0  feet  by  Randolph  alley. 

The  ground  was  secured  by  purchase  July  23,  IS'.ti',  for  SMr.OOO.  The 
l>uilding  was  connnenced  under  a  contract  awarded  December  11.  ISiJi, 
and  was  completed  and  occupied  in  Is'.h;,  the  cost  of  constructio!i  ])eing 
$2o.S62..52. 

The  building  is  32  feet  11  inches  by  5.5  feet  10  inches  in  plan,  and  is 
inclosed  by  16-inch  walls,  faced  with  red  pressed  brick.  Its  cubic  con- 
tents are  80,000  feet.  Inside  the  main  entrance  is  the  post-ofEce  lobby, 
about  12  feet  wide,  which  is  terminated  at  its  west  end  by  the  money- 
order  and  registry  division  and  extends  back  along  the  east  side  of  the 
building  to  the  postmaster's  private  office,  which  is  located  at  the  south- 
east corner.  At  the  east  end  of  the  lobby  is  the  main  stairway  leading 
to  the  second  story.  These  stairs  are  framed  in  pine,  with  the  treads, 
risers,  and  platforms  of  pine,  and  the  remainder  of  the  tinishing  wood, 
including  string  and  stair  well  casings  and  balustrades,  of  (piartered 
white  oak.  The  post-office  working  room  is  about  20  by  36  feet,  and 
is  separated  from  the  main  corridor  or  lobby  by  a  screen  framed  in 
yellow  pine  and  tinished  in  white  oak  similar  to  the  stairs.  On  the 
second  floor  there  are  four  rooms  assigned  to  the  land  office.  The 
finish  generally,  with  the  exceptions  noted,  is  in  white  pine,  with  floors 
of  Southern  pine.  The  floors  of  the  post-office  lobby  and  of  the  base- 
ment and  second-story  toilet  rooms  are  laid  in  white  tile.  There  are 
three  flreproof  vaults  in  the  building— two  on  the  first  floor  and  one 
on  the  second— and  several  of  the  rooms  are  provided  with  mantels 
and  grates,  which,  being  assisted  by  stoves,  provide  the  artificial  heat 
required. 

During  the  years  ended  :March  31.  1900,  and  June  30,  1900.  the 
receipts  of  the  post-office  and  land  office  were  §6.145.28  and  $13.5ti6.26, 
respectively.  In  1890  the  population  of  the  city  was  2,571.  and  in 
1900  it  was  2,840. 
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cnrir.  i-mrsK.  I'nsT-dFFirE.  etc..  fort  smith,  athv'. 

In  1839  the  Goveriuuciit  purchused  312  acres  of  land  at  this  place 
and  constructed  a  fort  thereon,  the  buildings  being  completed  in  1842. 
In  ISTl  the  property  was  transferred  to  the  Department  of  the  Interior, 
and  I)}'  an  act  of  Congress  approved  JNIay  13,  1884,  a  large  portion  of 
the  ground  was  donated  to  the  citj-  for  public-school  purposes,  reserv- 
ing, among  other  portions,  so  much  as  may  be  selected  b}'  the  Sec- 
rctarv  of  the  Treasury  for  public  buildings.  Block  51-1  was  selected 
for  this  purpose,  and  is  bounded  on  the  southeast  300  feet  by  South 
Sixth  street,  on  the  southwest  313  feet  by  Parker  avenue,  on  the 
northeast  312  feet  })y  Rogers  aveiuio.  and  on  the  northwest  3o0fect  ]iy 
South  Fifth  street. 

An  act  of  Congress  approved  ^larch  1(3,  1886,  authorized  the  con- 
struction of  a  court-house.  post-ofBce.  etc.,  on  this  l)lock.  and  the 
remodeling  and  construction  of  an  addition  to  the  old  building  within 
the  walls  of  the  fort  so  as  to  adapt  it  for  a  jail.  The  old  building 
referred  to  had  lieen  occupied  by  the  United  States  district  court 
since  its  establishment  at  Fort  Smith. 

A  contract  for  foundations  for  the  court-house,  post-office,  etc.,  was 
awarded  ]\Iarcli  2.5,  1887,  and  the  building  Avas  occupied  by  the  court 
and  postal  officials  September  14, 1889.  It  was  finally  complett^l  sdon 
afterwards,  the  actual  cost  of  construction  being  $115,933.23. 

In  addition  to  the  act  of  March  ]6,  1886,  appropriations  on  its 
account  were  made  by  acts  of  ^larch  2,  1889,  and  April  4,  1S90. 

The  building  is  constructed  of  red  1)rick  with  stone  trimmings,  and 
fronts  southeast  on  South  Sixth  street,  about  midway  l)etween  Rogers 
and  Park  avenues.  It  contains  a  cubic  area  of  237.000  feet,  is  heated 
by  steam  and  open  grates,  and  is  provided  with  elevator  service. 
Besides  the  tirst  floor,  which  is  used  entirely  by  the  post-office,  the 
number  of  rooms  occupied  are  sixteen,  assigned  principally  to  the  pc  )stal 
and  internal-revenue  services  and  the  United  States  courts. 

The  postal  receipts  since  the  occupation  of  the  Ijuilding  have  increased 
from  $18,418.72  during  the  tirst  year  to  $20,547.42  in  1S99.  In  1890 
the  population  of  the  city  was  11,311,  and  in  1900  it  was  11..5S7. 

AVork  on  the  jail  was  commenced  under  a  contract  awarded  January 
17,  1887.  and  it  was  comj)leted  in  the  latter  part  of  1891.  The  build- 
ing has  since  ))een  transferre<l  to  tiie  Department  of  Justice. 
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COURT-HOUSE  AXf)  PiiST-OFFll'E,  HELENA.  ARK, 

This  building  is  located  at  the  northeast  corner  of  Porter  and  Cherry 
streets,  on  a  half  block  of  yrovind  l)ounded  on  the  north  131  feet  7 
inches  by  Perry  street,  on  the  south  131  feet  6  inches  by  Porter  street, 
on  the  east  330  feet  5  inches  by  Pei'sinnnon  alley,  and  on  the  west  33C 
feet  5  inches  by  Cherry  street. 

The  ground  was  secured  by  purchase  Fel)ruary  s,  ISStO,  f(jr  the  sum 
of  $3,750.  Sketch  plans  and  working  drawings  Mere  prepared  and  ti 
contract  entered  into  on  l)ccember  !>,  ISUO,  for  the  erection  and  com- 
pletion of  the  building,  excejjt  heating  apparatus  and  approaches.  Bj' 
the  latter  part  of  1891  the  brick  masonry  was  complete  and  the  build- 
ing placed  under  roof.  As  further  jn'osecution  of  work  under  this 
contract  was  being  conducted  in  an  unsatisfactor\'  manner,  and  all 
efforts  to  secure  proper  action  on  the  part  of  the  contractor  in  regard 
to  completion  proved  ineffectual,  it  })ecame  necessary  for  the  Depart- 
ment to  avail  itself  of  a  provision  of  the  contract  by  which  it  was 
entitled  to  assume  charge  of  the  work  and  to  complete  the  same,  and 
charge  the  costs  to  the  contractor  and  the  sui'eties  on  the  liond  fur- 
nished by  him.  This  was  done  and  the  work  completed  in  accordance 
with  the  specification  and  drawings.  The  heating  apparatus  was 
installed  and  the  building  occupied  ]March  1,  1893,  the  total  cost  or 
construction  being  $80,457.  .50. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  Api-il  11, 188(),  October  2, 1886,  August  :i3. 189-i  (approaches), 
and  Jul}^  19,  1897  (approaches). 

The  Vjuilding  is  constiucted  of  ))rick  and  contains  a  cubic  area  of 
334,700  feet.  It  is  provided  with  steam  heat,  and  is  occupied  by  the 
postal  service  and  United  States  courts,  the  number  of  rooms  assigned 
being  ten. 

In  1893  the  postal  receipts  amounted  to  about  $6,800,  and  during  the 
year  ended  June  30,  1899.  to  $9,793.15.  In  1890  the  population  of 
the  citv  amounted  to  o.lSlt,  and  in  1900  to  5,560. 
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CnURT-HOUSE,  POST-OFFICE,  ETC,  LITTLE  KOl'K,  ARK. 

Tliis  Ijuiklini;-  \v:is  uuthorizi'd  and  the  limit  of  cost  fixed  l>v  an  act  of 
Coiiuress  approved  June  7.  187-2.  which  limit  was  extended  by  an  act 
of  August  15,  lS7t]. 

The  site  was  secured  l)y  purchase  May  16,  1874,  for  the  sum  of 
$25,000.  It  is  bounded  on  the  east  and  west  KiO  feet  bv  Center  and 
Spring-  streets,  and  on  the  north  and  south  ?.0()  feet  by  an  alley  and 
Second  street,  respectively. 

A  contract  was  awarded  April  lo,  1S77,  for  the  basement  and  area 
walls,  and  the  building-  was  completed  and  occupied  in  Deeemb<<r,  1881, 
the  cost  of  construction  lieing  $224,5-1:2.87. 

The  appropriations  on  account  of  the  main  building  were  approved 
June  7,  1S72,  March  3,  1877,  Juno  2<»,  1878,  ]\Iarch  ,3,  1S71:»,  June  Iti, 
1880  (approaches),  March  .3,  1881  (approaches),  and  August  7,  1882 
(approaches). 

In  pursuance  of  provisions  made  by  acts  of  August  27,  ISO-!:,  March 
2,  1895,  and  June  11.  189(5,  a  contract  was  awarded  March  19,  1897. 
for  the  construction  of  u  four-story  extension  to  the  building,  which 
work,  with  the  installation  of  a  passenger  elevator,  was  completed  in 
July,  1898,  the  total  cost  being  $100,649.27.  The  exten.sion  is  on  the 
north  side  of  the  building,  about  midway  between  each  end,  and  is  in 
plan  42  by  48  feet. 

The  building,  which  fronts  south  on  Second  street,  is  of  Berea  (Ohio) 
sandstone,  and  contains  a  cubic  area  of  494,700  feet,  divided  into  thirty- 
nine  rooms,  corridors,  etc.,  above  the  liasement.  It  is  heated  by  a  hot- 
water  apparatus  and  open  grates,  and  is  equipped  with  an  electric  pas- 
senger elevator.  The  first  floor  is  occupied  entirely  by  the  postal 
service,  and  the  third  floor  and  part  of  the  second  liy  the  United  States 
courts.  The  remaining  rooms  are  occupied  principally  by  the  land 
oflice,  internal-revenue  service,  and  weather  bureau. 

The  internal-revenue  collections  during  the  years  ended  June  30, 
1881,  and  June  30,  1899,  were  $132,087.44  and  $269,961.27,  respec- 
tively. The  gross  postal  receipts  for  the  fiscal  year  1898-99  amounted 
to  $65,391.09.  In  1880  the  population  of  the  city  was  13.138.  and  in 
1900  it  was  38,307. 
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COURT-HUrSK  AMI  PlIST-OFFIl'E,  TEXARKANA.  AKK,  AND  TEX. 

This  building-  is  located  on  tlie  line  between  Arkansas  and  Texas  on 
State  Line  avenue,  fronting  south  on  Fifth  street,  and  is  between 
Elm  street  on  the  east  and  Olive  street  on  the  west.  The  land  was 
secured  by  purchase  July  15,  1889,  for  §8,00U. 

The  building  was  commenced  under  a  contract  awarded  October  1-1, 
1890.  and  was  completed  and  occupied  January  1.  1892,  the  cost  of 
construction  being  ^101.453. 90.  It  was  authorized  by  an  act  of  Con- 
gress approved  April  19,  ISNS,  and  was  appropriated  for  Ity  acts  of 
October  2,  1888,  March  -2.  1889.  and  September  30,  1890. 

The  building  has  a  cubic  area  of  400,000  feet  and  is  heated  by  .steam. 
The  number  of  rooms  occupied  are  thirteen,  they  being  assigned  prin- 
cipalh'  to  the  post-office  and  the  United  States  courts.  The  court  room 
and  court  offices  are  on  the  east  side  of  the  State  line,  whic-h  passes 
through  the  building  at  a  right  angle  with  the  main  front  and  on  the 
east  line  of  the  tower. 

In  1892  the  gross  postal  receipts  amounted  to  about  ^12.500,  and 
during  the  year  ended  June  30,  1899,  they  were  $21,012. 7<i.  In  1890 
the  population  of  the  city  was  (3.380  and  in  1900  it  was  10.170. 
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COURT-HOUSE,  POST-OFFICE,  ETC.,  LOS  ANGELES.  CAL. 

This  building-  was  authorized  by  an  act  of  Congress  approved  Janu- 
ary 2!».  1887.  The  site  was  purchased  August  15, 1887,  for  $28,000.  and 
is  bounded  on  the  northwest  by  Main  street  142  feet  it  inches,  on  the 
east  by  Winston  street  1-15  feet,  and  on  the  southeast  !>'.»  f(>ct  i  inches 
by  a  20-foot  alley.  Main  and  Winston  streets  form  an  angle  of  a})out 
65°  at  the  corner  of  the  lot,  the  latter  extending  nearly  north  and  south. 

The  building  was  comnienccd  under  a  contract  awarded  February 
9,  1889,  and  in  September  of  that  year,  when  the  masonry  had  reached 
the  second-iioor  level,  and  the  second-floor  beams  were  set,  the  Depart- 
ment, upon  representations  from  citizens  of  Los  Angeles,  suspended 
the  work,  pending  anticipated  action  by  Congress  upon  a  proposition 
to  increase  the  limit  of  cost  of  the  l)uildingfrom  $150. ooO  to  $5oo.o00. 
so  as  topermitof  the  purchase  of  additional  land  and  the  construction 
of  a  more  suitable  structure.  Congress  having  failed  to  act  in  the 
matter,  work  on  the  building  was  resumed  in  Junt\  18i'l.  unchn-  pre- 
vious contracts,  and  the  structure  was  completed,  except  the  iieating 
apparatus,  and  occupied  in  the  sunmicr  of  1892.  The  heating  plant 
was  installed  under  a  contract  awarded  January  10,  1893. 

The  appropriations  on  its  account  were  approved  ^larch  3, 1887.  Octo- 
ber 2, 1888,  and  July  28. 1892.  and  it  cost  $124,231.23.  exclusive  of  site. 

Under  appropriations  approved  March  2,  1895.  and  June  11,  I8'.t6, 
aggregating  $17.ooo.  alterations  were  made  in  the  building,  and  a  one- 
story  extension  about  25  by  (io  fe(>t  in  plan  constructed  at  the  south  end. 

An  act  of  i\Iarch  3,  Is'.)!),  provides  for  the  extension  of  the  building 
and  limits  the  cost  of  the  same,  with  additional  land,  at  $250, ooo.  An 
adjoining  strip  of  ground,  fronting  40  feet  on  Main  street  and  extend- 
ing back  140  feet  to  the  allev,  was  purchased  June  16,  1900,  for  the 
sum  of  $20,000,  thus  giving  the  Government  lot  a  total  frontage  of 
182  feet  9  inches  on  Main  street  and  139  feet  4  inches  on  the  alley. 

The  extension  will  consist  of  a  wing  fronting  40  feet  5  inches  on 
^lain  street,  running  southeast  110  feet  6  inches;  an  addition  on  the 
rear  of  the  present  building  22  feet  8  inches  by  98  feet  4  inches,  and 
the  introduction  of  a  new  story  to  the  whole  structure.  The  present 
building  contains,  approximately,  459.810  cubic  feet.  As  extended 
it  will  contain  .S02.800  cubic  feet.  With  the  extension  it  will  be  three 
stories,  basement,  and  attic  in  height.  The  present  main  entrance 
will  be  retained,  tlie  new  Main  street  wing  making  a  symmetrical  struc- 
ture fronting  115  feet  10  inches  on  that  street.  The  Winston  street 
frontage  will  be  110  feet  2  inches,  the  entrance  on  this  street  remain- 
ing as  it  is.  The  entire  first  floor  will  be  assigned  to  the  post-ottice, 
the  second  to  oflice  rooms  generally,  the  thii'd  to  the  two  courts  and 
court  offices,  and  the  attic  to  the  Weather  Bureau,  etc.  The  present 
turrets  at  the  angles  will  be  abandoned,  new  dormers  substituted  for 
those  in  place,  and  the  ))uilding  will  assume  a  more  dignified  character, 
generally  in  keeping  with  its  increased  size.  The  materials  composing 
the  present  structure  (red  brick,  brownstone.  and  teri'a  cotta)  will  l)e 
retained  throughout,  and  the  old  work  will  be  cleaned  and  burnished 
up  to  harmonize  with  the  new  work. 

As  an  indication  of  the  increase  in  the  volume  of  business  in  this 
city,  the  postal  receipts  in  ISi'l  amounted  to  about  $IOS,806.  and  in 
1899  to  $228,451.  The  population  in  1890  was  50,395.  and  in  I'.'oo  it 
was  102.479. 
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rUSTOM-HUUSE,  MONTEREY,  CAL 

The  foundations  of  the  old  custom-house  at  Monterey.  Cul..  were 
laid  l)y  the  Spanish  (lovernnient  about  1816,  and  work  thereon  pro- 
gi'essed  until  the  revolt  of  Mexico.  Subsequently  optMations  were 
resumed  by  the  ^Mexican  (iovernment  and  the  building  partially  com- 
pleted and  occupied.  It  was  tinally  completed  by  the  United  States, 
thus  being  the  work  of  three  Governments.  It  is  constructed  pi'inci- 
pally  of  adobe,  as  are  most  of  the  building.s  in  Monterey  which  are 
reminiscences  of  the  Mexican  regime. 

When  Col.  John  C  Fremont  was  in  command  of  his  battalion  of 
mounted  riflemen  called  the  Bear  Flag  Forces,  he  made  this  old  build- 
ing his  headquarters.  Its  crowning  historical  glory,  however, 
occurred  on  the  7th  of  July,  18-16.  when  (.ommodore  J.  D.  Sloat.  of 
the  United  States  frigate  tSava/uui/i.  landed  2.5U  marines  and  sailors, 
hauled  down  the  Mexican  flag,  raised  the  Stars  and  Stripes  over  the 
building,  and  issued  a  proclamation  declaring  California  from  that 
time  to  tx'  a  portion  of  the  United  States.  This  was  the  tirst  raising  of 
Old  Glory  in  California,  with  the  exception  of  in  1842.  when,  through 
misapprehension.  Commodore  Jones,  of  the  American  Navy,  raised 
the  Stars  and  Stripes  over  the  fort  at  Monterey  and  took  possession  of 
the  countrj'  for  the  United  States.  The  next  day,  however,  he  hauled 
down  his  colors  and  apologized  for  his  mistake. 

Following  the  American  occupation  a  customs  district  was  estab- 
lished at  Monterey  and  continued  till  1861,  when  it  was  merged  into 
the  district  of  San  Francisco,  an  inspector  being  left  in  charge  of  this 
building.  In  1879-  the  inspector's  office  at  this  place  was  abolished 
and  the  building  was  abandoned  by  the  Government  .service.  The 
custodianship  of  the  building  has  been  exercised  in  a  general  manner 
bj'  the  collector  of  customs  at  San  Francisco,  but  it  has  been  under 
the  direct  charge,  as  custodian,  of  Mr.  Thomas  G.  Lambert  almost 
continuousl}-  from  1869  until  the  latter  part  of  1900,  he  having  been 
designated  for  the  duty  bj'  the  i-espective  collectors.  On  September 
9, 1900,  the  fiftieth  annivensary  of  the  admission  of  California  into  the 
Union,  the  structure  was  leased  to  the  Native  Sons  of  the  Golden 
West  for  the  period  not  exceeding  five  years  at  a  nominal  rent  per 
annum.  Under  the  auspices  of  this  organization  it  is  to  be  used  as  a 
museum  of  California  history  in  and  about  Monterey. 

The  city  of  Monterej^  is  .situated  on  Monterey  Ba}',  about  125  miles 
south  from  San  Francisco.  It  was  originally  founded  in  1770  as  a 
mission  station  and  presidio  (garrison)  by  Junipers  Serra,  and  was 
the  capital  of  California  up  to  1847.  Upon  the  occupation  of  the 
countrj'  by  the  United  States  the  city  had  a  flourishing  trade  and 
promising  future,  but  soon  suffered  from  the  rivalry  of  San  Fran- 
cisco. During  recent  yeai's.  however,  it  has  become  one  of  the  lead- 
ing watering  places  on  the  Paciflc  coast  The  present  population  is 
about  1,748. 
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POST  OFFICE,  ETC..  SACRAMENTO.  CAL. 

Thi.N  buildiny  fronts  south  on  Iv  street  and  is  situated  on  a  plot  of 
ground  bounded  on  the  north  161  feet  4  inches  by  Oak  avenue,  south 
161  feet  7  inches  by  K  street,  and  on  the  west  140  feet  5f  inches  l)y 
Seventh  street,  the  east  line  of  the  lot  being-  IKi  feet  6f  inches. 

The  land  was  secured  by  purchase  July  23,  ISST.  and  January  30. 

1889.  for  the  sum  of  $40,000.     A  contract  was  awarded  Septeniljer  13, 

1890,  for  excavations,  foundations,  basement  and  area  walls,  and  the 
building  was  completed  and  occupied  February  1.5,  1894,  the  cost  of 
construction  l>eing  $264,121.20.  It  is  constructed  of  lone,  Cal.,  red 
sandstone,  with  entrance  steps  and  platforms  of  granite,  and  contains  an 
area  of  464,830  cubic  feet.  On  the  tirst  floor  is  located  the  post-office 
working  room,  registry  and  money -order  division,  and  the  private 
offices  of  the  postmaster  and  assistant  postmaster.  Inside  the  K  street 
entrance  is  the  main  corridor,  extending  east  and  west,  and  returning 
along  the  west  end  to  the  stair  hall  and  elevator  connecting  with  the 
upper  floors.  There  are  nine  rooms  on  the  second  floor,  occupied  by 
the  internal-rev^enue  and  land- office  officials,  and  in  the  third  storj-,  or 
attic,  are  located  the  weather  bureau  officials'  quai'ters  and  the  railway 
mail  clerks'  dormitory.  At  the  rear  of  the  tower  is  a  shaft  covered 
b}'  a  skj'light  which  transmits  light  to  the  second-story  corridor, 
through  the  floor  of  which,  by  glass  lights,  it  is  admitted  to  the  post- 
office  working  room  below.  Steam  heat  is  supplied  throughout  the 
building  from  a  low-pressure  return-circulation  apparatus. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  February  28,  1885,  iSIarch  3,  188.5,  June  7,  1888,  May  22, 
1890,  March  3,  1891,  and  August  23,  1894  (elevator,  etc.). 

When  the  building  was  flrst  occupied  the  annual  postal  receipts 
aggregated  $67,000,  and  during  the  year  ended  June  3<i,  189'.',  they 
amounted  to  $79,192.31.  In  1890  the  population  of  the  city  was  26,386, 
and  in  19on  it  was  29,2S-i. 
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APPRAISERS'  STORES  (NEW).  SAN  FRANCISCO.  CAL. 

This  building  occupies  the  west  half  of  the  block  bounded  on  the 
north  bj-  Jackson  street,  east  by  Battery  street,  south  by  "Washington 
street,  and  west  by  Sansome  street.  A  statement  of  the  transactions 
incident  to  securing  the  land  is  recited  under  the  heading  of  ••Custom- 
house, etc..  San  Francisco,  Cal." 

The  building  was  commenced  in  1874  and  completed  in  1881,  at  a 
cost  of  $840,000.  It  was  occupied,  however,  in  the  latter  part  of  1879. 
In  1878  an  artesian  well  was  sunk  between  the  new  appraisers'  stores 
and  custom-house,  at  a  cost  of  §775,  which  for  some  time  supplied  all 
the  water  required  for  the  three  buildings  on  this  block.  The  ground 
in  this  vicinity  is  all  made  land,  it  having  been  formerh'  covered  by 
the  waters  of  the  bay;  and,  with  a  view  to  securing  suitable  founda- 
tions, and  as  a  protection  fi-om  the  destructive  influences  of  moisture, 
this  building  has  been  placed  on  a  massive  bed  of  concrete  and  the 
basement  walls  securely  anchored  thereto.  The  custom-house  and  old 
appraisers'  stores  rest  on  piles,  some  driven  to  a  depth  of  80  feet. 

The  new  appraisei's'  building  is  constructed  of  red  brick  with  stone 
trimmings,  and  contains  an  area  of  2,385,000  cubic  feet.  There  are  82 
rooms  occupied,  they  being  assigned  principally  to  the  appraisers' 
departments,  United  States  courts,  marine  hospital  and  internal- 
revenue  services,  coast  and  geodetic  and  geological  surveys,  post-office 
inspectors,  etc.,  the  courts  occupying  the  third  floor  entirely  and  four 
rooms  on  the  fourth  floor.  Steam  heat  is  supplied  for  the  flrst  floor 
and  11  rooms  on  the  third,  the  other  oflSces  being  heated  by  open 
grates  and  stoves.  There  are  three  elevators  in  the  building,  one 
passenger  and  two  freight. 

The  appropriations  on  its  account  were  made  b_v  acts  of  Congress 
approved  March  3.  1873.  March  3.  1875.  July  31.  187ti.  March  3, 
1877,  April  30,  1878,  June  20,  1878,  and  June  16,  1880. 

During  the  year  ended  June  30,  1899,  the  internal-revenue  receipts 
amounted  to  S3,724.9t>4.18.  In  1880  the  population  of  the  city  was 
233,959,  and  in  1900  it  was  342,782. 
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APPRAISERS"  STORES  (OLD).  SAN  FRANCISCO.  CAL. 

The  illustration  on  the  opposite  page  shows  the  old  appraisers'  stores 
in  the  foreground,  the  custom-house  at  the  left,  and  a  portion  of  the 
new  appraisers'  stores  in  the  rear. 

This  old  appraisers'  building  is  located  on  the  northeast  corner  of 
the  Government  block,  bounded  on  the  north  by  Jackson  street,  east 
by  Battery  street,  south  b}'  Washinotoh  street,  and  west  by  Sansome 
street.  A  statement  of  the  transactions  incident  to  securing  the  land 
is  given  in  connection  with  the  custom-house  on  page  45. 

It  was  authorized  and  appropriated  for  by  an  act  of  Congress 
approved  August  i,  IS^A.  and  was  constructed  and  completed  at  the 
same  time  as  the  custom-house,  being  occupied  in  1856.  The  cost  of 
construction  was  $1)3,566. 75.  The  building  is  of  brick  and  cement, 
with  mastic  covering,  and  asphalt  roof.  It  was  occupied  as  an 
appraisers'  stores  until  the  latter  part  of  1879,  when  the  new  appraisers' 
building  was  occupied,  since  which  time  the  main  floor  has  been 
occupied  by  the  postal  service,  and  the  upper  floors  by  other  Govern- 
ment offices. 
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HKAXCH  MINT.  SAX  FRANCISCO.  CAL. 

This  building-  is  located  oii  the  northwest  corner  of  Fifth  and  Mis- 
sion streets,  on  a  plot  of  ground  lil;")  feet  square,  bounded  on  tlie  east 
by  the  former  and  on  the  south  by  the  latter. 

The  ground  was  purchased  ]\Iarch  7.  ISOT,  for  $100,000,  and  the 
building  was  conuuenced  in  lS(')!t.  and  completed  and  occupied  in  1874, 
the  cost  of  coristruction  being  §2,130,512.15. 

The  basement  walls  are  of  granite,  and  the  superstructure  of  sand- 
stone from  New  Castle  Island,  (iulf  of  Georgia,  British  Columbia. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  July  2.  ISti-l.  March  3, 1S69,  April  12,  1870,  July  15,  1870, 
March  3.  1871,  June  lo.  1872,  March  3,  1873,  June  23,  1874  (last 
three  for  machinery),  :\Iarch  tJ,  1882  (vaults),  March  2,  1889  (vaults), 
and  March  3,  1899  (repairs  and  new  coping  around  roof). 

Prior  to  the  construction  of  this  building  the  mint  occupied,  from 
1854  to  1874,  the  building  on  Commercial  street,  between  Montgomery 
and  Kearney  streets,  now  used  as  a  subtreasurj-. 

During  the  year  ended  June  30,  1899,  the  value  of  the  gold  and 
silver  deposited  at  this  mint  was  ¥^^il.315,442.4S. 
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CUSTOM-HOrSE,  ETC..  SAN  FRANCISCO.  CAL. 

This  liuilding  is  located  on  the  southeast  eorner  of  the  block  belong- 
ing to  the  United  States  and  which  is  bounded  on  the  north  by  Jackson, 
on  the  cast  by  Battery,  on  the  south  by  Washington,  and  on  the  west 
b}'  Sansome  streets. 

The  land  was  conveyed  to  the  United  States  September  8,  1854,  by 
the  governor  of  the  State  of  California  for  the  sum  of  $1.50,000,  one- 
half  of  the  appraised  value,  said  conve3-ance  being  in  pursuance  of  an 
act  of  the  State  legislature  approved  ^lay  3,  1854.  This  act  also  pro- 
vided that  if  anj-  portion  of  the  land  is  disposed  of  by  the  United 
States,  such  portion  will  revert  to  the  State.  It  was  supplemented 
by  an  act  approved  ^larch  .3.  1868,  and  the  land  was  unconditionally 
conveyed  to  the  United  States  by  deed  recorded  ]\Ia\-4, 1868.  During 
1854  §10,000  wei'e  paid  in  extinguishing  private  claims  to  the  ground. 

The  main  building,  which  is  principally  of  brick  and  cement  with 
mastic  covering,  was  completed  and  occupied  in  1S56,  the  cost  of  con- 
struction being  about  §45<i.t>iio.  It  is  used  by  the  postal  and  customs 
services,  and,  together  with  the  old  appraisers"  building,  contains  an  area 
of  604,200  cubic  feet.  Both  of  these  buildings  are  heated  by  open  tire- 
places  and  stoves.  The  custom-house  is  provided  with  a  hydraulic 
elevator  operated  by  power  furnished  from  the  new  appraisers'  stores. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  September  Mn.  I,s50;  March  .3.  1851;  July  21,  1852;  March 
3,  1853;  August  4,  1854;  March  3,  1855;  August  28,  1856  (paving 
streets);  March  2, 1861  (paving):  :\Iarch  3. 1869  (repairs):  July  15. 1870 
(repairs). 

During  the  years  between  1880  and  1885  and  in  1891  the  1-story 
frame  annexes  shown  in  the  illustration  were  constructed  for  the 
accommodation  of  the  post-office,  the  latter  addition  being  erected  under 
the  authority  of  an  act  of  Congress  approved  March  3,  1891.  The 
annex  at  the  north  end  of  the  building  is  .seen  more  clearly  in  the  illus- 
tration of  the  old  appraisers'  building  on  page  40.  A  portion  of  this 
old  appraisers'  building  is  seen  at  the  right  of  the  illustration  on  the 
opposite  page  adjoining  the  custom-house  on  the  north.  To  the  left, 
across  the  alleyway,  is  seen  a  portion  of  the  new  appraisers'  building. 
The  trees  in  the  foreground  are  elms. 

During  the  year  ended  .June  30,  1899,  the  postal  receipts  amounted 
to  §998,929.74.  In  1856  the  population  of  the  city  was  about  40,000 
and  in  I'.mmi  it  was  342,782.  The  yearly  average  of  the  exports  and 
imports  entered  at  this  port  from  1885  to  1899  was  §33,852,565  and 
$41,257,412,  respectively. 
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SUBTREASURY,  SAN  FRANCISCO,  CAL. 

This  buildiny-  is  located  on  the  north  side  of  Commercial  street, 
about  60  foet  west  of  Montifonierv  street.  The  site  has  a  frontage  of 
60  feet  and  is  5it  feet  !»  inches  deep. 

April  15.  1S53,  the  Department  entered  into  a  contract  with  Joseph 
R.  Curtis,  under  which  was  conveyed  to  the  United  States,  for  the  sum 
of  $239,900.  40  front  feet  of  this  lot,  with  the  huildino-  thereon,  in 
which  the  minting  l)usiness  had  ))een  conducted  under  a  contract  with 
Curtis,  Perry  &  Ward.  July  <">,  ISHo,  a  second  contract  was  entered 
into  with  Mr.  Curtis  for  the  purchase  of  the  additional  west  20  front 
feet  of  the  present  site  for  $15,000  and  the  construction  thereon  of  an 
extension  to  the  building  for  $28,909.  The  building  was  completed 
in  1854,  and  was  occupied  as  a  branch  mint  until  the  completion  of 
the  present  mint  on  Fifth  and  Mission  streets. 

The  appropriations  on  account  of  the  structure  were  made  by  acts 
of  Congress  approved  August  31,  1S52,  May  31,  1854,  and  August  18, 
1856. 

Under  approjiriations  made  by  acts  of  June  23,  1874;  March  3, 
1875;  July  31,  ls76,  and  March  3,  1877,  the  wallsof  the  buildingwere 
torn  down  and  the  structure  reconstructed  as  at  present  for  the  offices 
of  the  United  States  assistant  treasurer  and  other  Government  offi- 
cials, the  cost  of  this  work  being  about  $107,000.  The  l)uil<ling  was 
occupied  in  October,  1877. 

It  is  constructed  of  brick,  with  stone  ti'immings,  contains  an  area  of 
1,680,800  cubic  feet,  and  is  now  occupied  liy  the  assistant  treasurer 
and  land  office.  Heat  is  furnished  ))y  tireplaces  and  stoves.  There  is 
a  hydraulic  fi-eight  elevator  operating  between  the  liasement  and  the 
main  business  otlice  of  the  subtreasurv  on  the  first  floor. 
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P()ST-(IFF1('E.  ETC,  SAX  JOSE.  CAL. 

This  biiildino-  T^'as  authorized  and  appropi-iated  for  by  an  act  of 
Congress  approved  April  2S,  189u.  It  is  in  the  north  corner  of  Mar- 
ket Plaza,  fronting  southeast  and  southwest,  and  is  on  a  plot  of  ground 
bounded  on  the  northwest  138.31  feet  b}*  San  Fernando  street  and  on 
the  southwest  137. 8i  feet  by  the  line  of  Market  street,  the  site  having 
been  secured  by  purchase  December  ii,  1890,  for  the  sum  of  $39,000. 
The  plaza  is  of  a  rectangular  shape,  is  terminated  at  its  northwest  end 
V)v  San  Fernando  street,  and  is  approached  by  ^Market  street,  the  line 
of  which  forms  its  longitudinal  axis. 

The  building  was  commenced  under  a  contract  awarded  May  9, 1892, 
and  was  completed  and  occupied  February  1,  1895,  the  cost  of  con- 
struction being  $100,54:8.33. 

It  is  built  of  sandstone,  cpiarried  near  San  Jose,  contains  an  urea  of 
459,800  cubic  feet,  and  is  heated  by  a  S3'stem  of  indirect  radiation 
operated  by  one  steam  boiler.  Th(>  tirst  floor  is  occupied  entirely  b\' 
the  postal  service. 

During  the  year  ended  June  30. 1899,  the  gross  postal  receipts  were 
$49,049.72.  In  1890  the  population  of  the  city  was  18,0()0,  and  in 
1900  it  was  21,500. 
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BRANCH  MINT.  DENVER.  COLO. 

By  an  act  of  Congress  approved  April  -21,  1S&2.  the  estahlishment 
of  a  branch  mint  at  Denver,  Colo.,  was  authorized  and  an  appropri- 
ation made  therefor.  In  November  of  that  year  the  present  building- 
located  at  the  corner  of  Sixteenth  and  INIai'ket  streets  on  a  lot  fronting 
northeast  about  125  feet  on  the  former  and  southeast  100  feet  on  the 
latter  was  purchased  fi-om  Clark,  Gruber  &  Co.  for  $35,000.  A  reso- 
lution of  Congress,  approved  March  3,  186.3,  vested  in  the  United 
States  a  clear  title  to  the  land.  Congi'ess  by  acts  of  July  7,  ISS-t,  and 
March  3,  1887,  appropriated  funds  for  the  repair  of  the  building,  but 
as  the  structure  proved  to  ))e  in  sui'h  a  dilapidated  condition  as  to 
render  repairs  impracticable,  and  as  it  was  held  that  the  appropriations 
could  not  be  used  for  constructing  a  new  building,  they  were  carried 
to  the  surplus  fund. 

This  building  has  never  been  used  for  coinage  purposes  by  the 
United  States,  it  having  alwa3's  been  used  as  an  assaj-  office,  and  by  an 
act  of  Congress  of  Fel)ruary  24.  1S99,  is  to  continue  so  until  a  new  mint 
building  is  completed. 

The  firm  from  whom  this  ])uilding  was  purchased  used  it  as  a  pri- 
vate coining  establishment.  They  coined  5,  10,  20,  and  50  dollar  gold 
pieces,  which  were  in  circulation  throughout  the  West. 

In  the  early  days  of  Denver  when  Indian  raids  were  anticipated 
the  building  was  used  as  a  place  of  refuge  for  women  and  children,  it 
being  the  town's  most  substantial  structure. 
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COURT-HOUSE.  POST-OFFICE.  ETC..  DENVER.  COLO. 

An  act  of  Congress  approved  'Sldv  S,  1S82,  authorized  tliis  building 
and  limited  the  cost  of  .same  with  site  at  ^300.000.  By  an  act  of  Feb- 
ruary 2-i.  1SS7.  this  limit  was  extended  to  §575.000.  Th(^  appropria- 
tions were  made  l)y  acts  of  Ma}'  8,  188:^,  March  3,  1883,  Jul}'  7,  188i, 
March  3, 1885,  March  3, 1887,  March  30, 1888  (for  extension  in  excess 
of  limit.  §60.000).  Octolier  2.  1888.  JIarch  2.  1889.  March  3,  1801. 
An  act  of  June  8,  189(5.  appropriated  §1,235.69  for  payment  of  allow- 
ance on  account  of  interior  finish.  October  15,  1883,  a  site  was 
purchased  for  §65,tMtO.  fronting  northwest  20O  feet  on  Arapahoe  street 
and  northeast  125  feet  on  Sixteenth  street.  On  the  southeast  side  is 
an  alley  16  feet  wide.  A  contract  was  awarded  January  23,  1885,  for 
erection  of  the  building,  and  the  structure  was  compU'ted  and  occupied 
in  the  latter  part  of  1S92,  the  total  cost  of  construction  being 
$570,500.52. 

The  building  is  constructed  of  gray  sandstone.  It  contains  a  cubic 
area  of  l,13s, 500  feet,  is  heated  by  steam,  and  is  provided  with  pas- 
senger and  freight  elevator  service.  The  number  of  rooms  occupied 
are  thirty-five,  they  l)eing  assigned  principally  to  the  postal,  customs, 
internal-revenue,  and  secret  services.  United  States  courts,  land  office, 
and  weather  bureau. 

The  gross  postal  receipts  for  1892  and  1899  were  §324.992.28  and 
§±01,586.28,  respectively,  exclusive  of  deposits  received  from  other 
post-offices.  The  internal-revenue  receipts  for  1893  were  about 
§.300,000.     For  the  year  ended  June  30.  1899.  they  were  §1.298.135.22. 

The  population  of  the  city  in  1890  was  106.713.  and  in  1900  it  was 
133.859. 
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I'dST-OFFICE,  PUEBLO,  COLO. 

An  act  of  Congress  approvpcl  February  7,  ISHl.  authorized  this 
building  and  it  was  appropriated  for  b}'  acts  of  ]Mareh  8,  iS'.tl,  March 
2,  1895,  and  June  4.  ISI'T.  The  site  was  donated  to  the  United  States 
August  l'.>,  18!»2.  and  has  a  frontage  of  175  feet  north  on  Fifth  street, 
and  Il'O  feet  east  on  Main  street.  The  south  side  is  bounded  by  an 
allew 

A  contract  for  the  erection  of  the  building  was  awarded  July  18, 
1896,  and  the  structure  was  completed  and  occupied  by  the  post- 
office  May  -28,  1898,  the  other  branches  of  the  service  occupying  their 
quarters  during  the  following  month.  The  cost  of  construction  was 
1275,076.98. 

The  superstructure  al)ove  the  Colorado  red  granite  water  talile  is  of 
Bedford,  Ind..  limestone,  to  and  including  the  first  story  cornice; 
above  that  line  of  St.  Louis,  Mo.,  gra}'  brick,  trimmed  with  carved 
Bedford  limestone,  except  the  center  of  the  Main  street  fapade,  which 
is  curried  up  entirely  of  carved  Bedford  limestone. 

The  building  contains  a  cubic  area  of  866,100  feet,  and  is  heated  bj' 
steam  (direct  and  indirect  radiation).  The  heating  system  is  operated 
by  four  lioilers,  which  also  supply  power  for  the  pumps  operating 
the  hydraulic  elevator  which  adjoins  the  lobby  at  the  Fifth  street 
entrance.  AT)Ove  the  lirst  floor,  which  is  occupied  entirely  bj'  the 
postal  service,  there  are  thirty-nine  office  rooms  which  are  assigned 
principally  to  the  L'nited  States  courts,  customs  and  internal-i'cvenue 
services,  land  office,  and  Weather  Bureau.  The  court  rooms  and  offices 
are  mostly  on  the  third  floor,  the  district  court  room,  which  is  in  plan 
30  feet  by  -±5  feet  10  inches  and  two  stories  in  height,  lieingat  the  east 
end,  and  the  circuit  court  room,  which  is  of  corresponding  size,  at  the 
west  end. 

The  postal  leceipts  for  the  fiscal  year  in  which  the  building  was 
occupied  amounted  to  $44,270.21,  and  during  the  year  ended  June  30, 
1900,  they  were  JS5S,266. 13.  In  1890  the  population  of  the  city  was 
:i4,558,  and  in  1900  it  was  28,157. 
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POST-(IFFII'E,  RKIDGKPIIRT.  CONN. 

Thi.--  ))uildino-  is  looiited  on  the  southeast  corner  of  Cannon  and 
Broad  streets,  on  a  phit  of  ground  fronting  north  100  feet  on  the 
former  and  west  155  feet  on  the  hitter. 

The  ground  was  secured  1)V  purchase  ^Slarch  i.  Iss'.t,  for  825,000. 
A  contract  for  the  erection  of  the  building  was  awarded  Septembers, 
1889.  and  the  structure  was  cf)nipleted  and  occupied  in  February.  1892, 
the  cost  of  construction  l)eing  §125.Ut)4.'.»s. 

The  legislation  on  account  of  the  erection  of  the  building  is  con- 
tained in  acts  of  Congress  approved  June  19,  l.sss,  October  2.  1888, 
August  30,  1890,  and  August  23.  189-1:  (outstanding  liabilities). 

The  building  is  constructed  of  Portland  brownstone  from  the  quar- 
ries at  Middlesex,  Conn.  It  contains  a  culiic  space  of  363. 168  feet,  is 
heated  1)V  steam,  and  is  occupied  mainly  by  the  postal  and  customs 
services,  seven  rooms  and  the  first  floor  being  assigned  in  all. 

Puring  the  year  ended  June  30.  1899.  the  postal  receipts  amounted 
to  §112,716.77.  In  1890  the  population  of  the  city  was  -±8,866.  and  in 
1900  it  was  70,996. 

Acts  of  Congress  approved  June  i,  1897.  and  July  19.  1897.  author- 
ized and  appropriated  for  an  extension  to  the  building.  Etforts  were 
made  to  purchase  additional  land  fronting  about  2-1  feet  on  Cannon 
street,  but  without  success.  September  23,  1897,  the  Department  of 
Justice  was  requested  to  institute  proceedings  in  condemnation,  which 
proceedings  have  not  yet  (October,  1900.)  beeutermmated. 
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CUSTO.M-HOl'SE  AND  POST-dFFlCE,  HARTFORD. 

This  building  is  located  on  a  triaiioiihir  plot  of  ground  donated  to 
the  Tnitcil  States  l)y  the  city  of  Hartford  by  deed  recorded  August  7, 
1H73.  The  base  of  the  triangle  is  on  the  west,  aiul  is  140  feet  long, 
while  the  sides  are  each  about  ItiO  feet  long.  It  is  bounded  on  the 
north  by  State  street,  on  the  east  by  American  row.  on  the  south  by 
Central  row,  and  on  the  west  by  the  grounds  of  the  city  hall.  The 
main  entrance  to  the  building  is  from  the  passageway  shown  in  the 
illustration,  which  extends  from  State  street  to  Central  row  and  sepa- 
rates the  custom-house  and  post-office  l)uilding  from  the  grounds  of 
the  city  hall.  "Work  on  the  building  was  commenced  in  1873,  and  the 
structure  was  completed  and  occupied  June  :i8,  lss2,  progress  having 
been  slow  by  reason  of  inadequate  appropriations.  The  cost  of  con- 
struction was  $846,802.74. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  March  18,  1872,  June  10,  1872,  June  23,  1874,  March  3, 
1875,  July  31,  1876,  March  3,  1877,  April  30,  1878,  June  20,  1878. 
March  3,  1879,  June  16,  1880,  March  3,  1881,  August  7,  1882 
(approaches),  and  March  3,  1883  (approaches). 

The  building  is  constructed  of  granite,  that  from  Quincy,  Mass., 
being  used  for  the  basement,  and  from  Clark's  Island,  Me.,  for  the 
superstructure.  It  is  provided  with  steam  heat,  and  is  equipped  with 
a  hydraulic  passenger  elevator.  Besides  the  lirst  floor,  which  is  used 
entirely  liy  the  post-office,  the  number  of  rooms  assigned  ai-e  tifteen, 
occupied  by  the  United  States  courts  and  the  customs  and  internal- 
revenue  services.     The  cubic  contents  are  811,200  feet. 

The  postal  receipts  in  1883  were  about  1138,000,  and  during  the 
year  ended  June  30,  1899,  they  were  ^266,469.33.  In  ISiSO  the  popu- 
lation of  the  citv  was  42.01.5,  and  in  1900  it  was  79,850. 
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rUSTOM-HOUSE  AND  POST-OFFICE.  MIDDLETOWN,  CONN. 

An  act  of  July  13,  1S32,  authorized  the  erection  or  purchase  of  a 
custom-house  at  Micklletown,  Conn.  A  site  on  the  corner  of  Main 
and  Parsonage  (now  Collejye)  streets  was  purchased,  April  13,  1S33, 
for  the  sum  of  §1.500.  Owinsj  to  this  location  not  being  approved  Iw 
the  citizens  of  Middletown,  another  site  was  purchased  for  the  sum  of 
12.000.  and  the  title  thereto  vested  in  the  United  States  May  22,  1833, 
this  latter  lot  being  bounded  on  the  north  80  feet  by  Court  street,  and 
on  the  east  &2  feet  by  Main  street.  The  former  piece  of  ground  was 
sold  August  24.  1833.  for  $1..500.  The  building  was  commenced 
August  1,  1S3-1-,  and  was  completed  and  occupied  October  19,  1834, 
the  cost  of  construction  being  §12.176.04. 

The  building  was  occupied  entirely  by  the  customs  service  until 
]\Iarch  31,  1841,  when  the  post-office  was  installed  therein.  Subse- 
quently, in  1866-07,  alterations  were  made  to  the  structure,  including 
an  additional  stor}-.  It  is  now  occupied  by  the  postal  and  customs 
services.  The  building  is  situated  at  the  corner  of  the  two  streets, 
with  entrance  from  ^lain  street.  Portland,  Conn.,  brown  sandstone 
was  used  in  its  construction.  It  contains  an  area  of  114.268  cubic  feet, 
and  is  supplied  with  steam  heat  from  one  boiler. 

Appropriations  on  account  of  the  building  were  made  by  acts  of 
Congress  approved  July  13,  1832,  March  2.  1833.  June  27,  1834,  Feb- 
ruary 25,  1836,  July  28.  1866  (i-epairs).  and  March  2,  1867  (repairs). 

In  1861  the  postal  receipts  amounted  to  about  §5,000,  and  during  the 
year  ended  June  30,  1899,  to  §30,741.99.  In  1830  the  population  of 
the  citv  was  6,892,  and  in  iitoo  it  was  9,589. 
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(TSTOM-HOrSE  AND  POST-OFFICE.  NEW  HAVEN.  CONN. 

This  huildiiiji'  fronts  southeast  on  Church  street  and  exti'iicls  ix^rth- 
west  to  Gregsoii  street  with  an  extensifin  northeasterly  ahinytlie  hitter 
to  Center  street. 

It  was  initiated  l\v  an  act  of  Congress  approved  August  4,  1854, 
which  provided  for  a  custom-house  and  post-office.  60  by  85  feet  by  60 
feet  high,  and  the  site  was  secured  .Tune  1,  1855,  by  purchase  for  the 
sum  of  S?25,500,  it  having  a  frontage  of  120  feet  on  Churcli  and  (rreg- 
son  streets  by  IHl  feet  6  indies  deep. 

The  main  Iniilding.  the  facade  of  which  is  shown  in  the  ilhistration, 
was  constructed  under  a  contract  awarded  Septemt)er2'.>.  1855.  and  was 
completed  Feliruary  14.  1860.  the  cost  of  construction,  furnishing, 
etc.,  being  ^15S. 614.50. 

The  appropriations  on  its  account  were  made  bj'  acts  of  Congress 
approved  August  4.  1854.  .June  12.  1858  (v.  11,  p.  32.3),  .June  12,  1858 
(v.  11,  p.  324,  furniture,  etc.),  and  .Tune  23,  1874  (repairs). 

L'^nder  the  provisions  of  an  act  of  .July  7. 1884,  a  contract  was  awarded 
January  27,  1885,  for  the  construction  of  a  one-story  bricTc  extension 
at  the  rear.  This  extension  is  the  full  width  of  the  building  and 
extends  42  feet  toward  Gregson  street.  It  was  completed  and  occupied 
about  September  1,  1S,S5,  and  cost  $46,947.'.t2. 

An  additional  plot  of  ground  fronting  northwest,  38  feet  6  inches 
on  Gregson  street,  and  northeast,  52  feet  9  inches  on  Center  street, 
was  purchased  March  18,  181*3,  for  the  sum  of  $23,000.  and  a  contract 
entered  into  December  11,  1893,  for  another  extension  to  the  build- 
ing. This  is  a  one-story  Tirick  annex  extending  northeasterly  from 
the  addition  of  1885  along  (Jregson  to  Center  street,  with  an  ell  16  by  38 
feet  southeasterlv  along  the  main  structure.  It  was  completed  in 
March,  1895.  and  cost  $31,465. 

The  appropriations  on  account  of  this  last  extension  and  the  land 
therefor  were  made  by  acts  of  Congress  approved  August  30.  1S90, 
March  3,  1891,  and  March  2.  1895  (heating  apparatus). 

The  first  floor  of  the  main  Iniilding  and  the  extensions  are  used  by 
the  post-ofiice.  the  second  floor  by  the  customs  and  internal-revenue 
services,  and  the  third  floor  by  the  United  States  courts.  The  build- 
ing contains  an  area  of  424.300  cubic  feet,  is  heated  by  steam  from 
two  boilers,  and  is  provided  with  an  electric  passenger  elevator. 

The  postal  receipts  have  increassd  from  $22,234.42  in  1857  to  $268,- 
714.77  in  1900.  The  population  of  the  city  in  I860  was  39.267,  and 
in  1900  it  was  108,027. 

In  1818  the  United  States  purchased  for  the  sum  of  $5,00o  the  three- 
story  brick  building  still  standing  at  the  corner  of  State  and  Water 
streets,  and  occupied  the  same  as  a  custom-house  until  the  completion 
of  the  present  custom-house  and  post-office.  It  was  sold  May  24, 
1867.  for  the  sum  of  $8.S00.  and  is  now  known  as  "The  City  Elm 
Hotel."  Funds  foi-  the  jxirchase  of  the  property  were  transferred 
from  the  appropi-iation  ■■Custom-houses  and  public  warehouses."  Au 
appropriation  for  the  ini])rovements  of  the  grounds  was  made  by  au 
act  appi'oved  -Tuh'  13,  1832. 
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(TSTDM-HOUSE.  NEW  LllXnOX,  CONN. 

This  building-  is  located  <)n  the  ea  t  side  of  Bank  street,  on  a  plot  of 
ground  with  a  frontage  of  60  feet  and  depth  of  about  15!t  feet,  extend- 
ing back  to  the  water  front.  The  land  was  secured  bj-  purchase  Feb- 
ruary 18,  1833,  for  the  sum  of  §3,-±00,  and  the  building  was  completed 
and  occupied  in  1835,  the  cost  of  construction  l)eing  §14,000.  It  is 
constructed  of  granite  and  contains  an  area  of  114,000  cubic  feet.  The 
basement  is  used  for  storage  purposes,  and  the  tirst  and  second  doors  are 
occupied  })y  the  customs  service,  pension  examiners,  weather  bureau, 
steamboat  inspectors,  and  naval  paymaster.  Artificial  heat  is  supplied 
bj'  stoves.  The  doors  at  the  main  entrance  to  the  building  were  made 
of  planking  taken  from  the  U.  S.  frigate  Constitution. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  July  13,  lS3->,  March  i>,  1S33.  June  27,  1834,  May  8,  1840 
(repairs),  Juh'  27, 1842  (superintendent's  services),  and  August  5, 1848 
(outstanding  liabilities). 

During  the  year  1899  the  value  of  foreign  imports  entered  at  this 
port  was  826.413.93,  and  the  duty  collected  $3,372.95.  In  1835  the 
population  of  the  city  was  about  4,000,  and  in  1900  it  was  17.548. 

12242—01 5 


66 


HISTORY    OF    PUBLIC    BUILDINfiS. 


o 

•£ 

c 


C 


HISTORY    OF    PUBLIC    BUILDINGS.  67 


P()ST-(IFFI('E,  NEW  LONDON.  CONN. 

This  Imilding  was  authorized  hy  an  act  of  Congress  approved  June 
20, 1890,  and  appropriated  for  by  acts  of  August  30,  1890,  and  ilarch 
3.  1891.  The  site  was  secured  by  purchase  April  3.  1893,  for  the  sum 
of  $25,000,  and  is  on  the  southwest  corner  of  State  and  Union  streets, 
with  a  north  frontage  of  120.75  feet  on  the  former  and  east  frontage 
of  120.20  feet  on  the  latter. 

The  building  was  commenced  under  a  contract  awarded  November 
13,  1896,  and  was  completed  and  occupied  March  1,  1898,  the  cost  of 
construction  being  S49,855. 31.  It  is  constructed  of  granite  for  the 
basement  walls,  steps,  area  copings,  etc.,  and  of  red  Ijrick  laid  in  English 
bond  for  the  walls  of  the  superstructure.  The  cubic  contents  of  the 
building  are  172,318  feet. 

In  the  basement  is  located  the  steam  heating  apparatus  (operated  by 
one  low-pressure  lioiler),  the  janitors  room,  and  a  bicycle  room  at  the 
southwest  corner,  to  which  direct  access  is  obtained  by  a  basement 
stairway.  The  first  floor  is  occupied  by  the  post-office,  and  the  second 
floor  mostly  by  the  United  States  engineers'  office. 

During  the  year  ended  June  30,  1899,  the  gross  postal  receipts  aggre- 
gated $37,073.87.  In  1890  the  population  of  the  city  was  13,757.  and 
in  1900  it  was  17,548. 
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PUST-dFFU'E,  DOVER,  DEL. 

This  building  wus  authorized  and  appropriated  for  l)y  acts  of  Con- 
gress approved  Fel)ruary  23,  1873,  Jul}-  31.  1876.  and  June  20.1878. 
It  is  located  on  the  east  side  of  State  street,  and  approached  direct 
by  Loockernian  street,  Mhich  terminates  at  this  point.  Immediately 
north  of  the  building  King  street,  which  extends  in  a  northeasterly 
direction  and  cuts  off  a  corner  of  the  lot,  is  terminated  by  State  street. 

The  site  was  secured  by  purchase  November  12,  1873,  for  §lf),000, 
and  has  a  frontage  of  al)out  120  feet  by  about  300  feet  deep,  being 
bounded  on  the  north  liy  an  alley.  Work  on  the  building  was  com- 
menced in  1875,  and  the  first  floor  was  occupied  by  the  iDost-oflice  in 
1877.  The  second  storj-,  which  was  designed  for  use  of  the  United 
States  courts,  was  completed  in  1879.  It  has  not,  however,  lieen  used 
b}'  this  branch  of  the  service,  and  is  now  occupied  by  the  Dover  Public 
Librarv. 

The  building  is  of  red  brick  with  stone  trimmings,  contains  an  area 
of  136, OuO  cubic  feet,  and  cost  §51,320,  exclusive  of  site.  It  is  heated 
by  a  hot-water  system.  In  1878  the  postal  receipts  amounted  to 
$l,77y.33,  and  during  the  year  ended  June  30,  190u,  they  were 
^9,120.50.  In  1890  the  population  of  the  town  was  3,061,  and  in  1900 
it  was  3,329. 
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('iin;T-H(irsF„  piisT-dFFirE.  etc..  wiiMiynTdX.  del. 

Thi.s  huikliny  was  uuthorizcd  l)yan  act  of  Congress  approved  March 
3,  18s5,  and  the  limit  of  cost  extended  by  an  act  of  'Shiy  o,  LsDO. 
Appropriations  on  its  aeeount  were  made  hy  acts  of  Au[;-ust  7.  1SS6, 
March  3,  1891,  and  March  2,  1S95. 

The  site,  which  fronts  north  178  feet  11  inches  on  Ninth  street,  and 
is  bounded  on  the  east  and  west,  each  131  feet  1^  inches,  l)y  Shiple\-and 
Orange  streets,  respectiveh^  was  secured  April  5,  1887,  l\v  purchase, 
for  the  sum  of  $30,000.  A  contract  was  awarded  April  11,  1891,  for 
the  excavation,  concrete  foundations,  basement  and  area  walls,  and 
the  building  was  completed  and  occupied  April  lo.  1897,  the  cost  of 
construction  being  $269,339.66. 

It  fronts  on  Ninth  street,  is  constructed  of  Brandy  wine.  Pa.,  gran- 
ite, contains  an  area  of  608,000  cubic  feet,  is  heated  bv  steam  from 
three  boilers,  and  is  equipped  with  an  electric  passenger  elevator. 
The  first  floor  is  occupied  by  the  post-olEce,  and  the  second  1)y  the 
United  States  courts  and  court  offices,  the  third  being  assigned  princi- 
pally to  the  customs  and  internal  i-evenue  services  and  civil-service 
board. 

During  the  _vear  ended  June  30,  1899,  the  postal  receipts  amounted 
to  $87,609.13.  In  1890  the  population  of  the  city  was  61.431.  and  in 
1900  it  was  76,508. 
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CUSTOM-HOUSE.  ETC.,  WILMINGTON.  PEL. 

This  l)uil(iing'  is  located  on  the  southeast  corner  of  Sixth  and  King 
streets,  on  a  plot  of  ground  fronting  nortlierl\'  1( lO  feet  on  the  former 
and  westerly  (1-1:  feet  on  the  latter. 

The  ground  was  secured  hy  purchase  June  3.  Is53,  for  f3,.50O,  and 
the  liuilding  was  completed  and  occupied  in  1857.  the  cost  of  construc- 
tion being  §39,56!*.  oi. 

The  appropriations  on  its  account  were  made  l)y  acts  of  Congress 
approved  August  31.  1852.  March  3.  1853.  August  4.  1854.  and  March 
3, 1857. 

This  building  was  occupied  by  the  postal  and  customs  services  luitil 
1897.  when  the  new  court-house,  post-office,  etc..  in  this  city,  which  is 
de.scribed  on  page  71,  was  completed,  since  which  time  it  has  l)eeu 
u.sed  for  the  storage  of  goods  in  bond. 

When  the  building  was  constructed  iu  1S57  the  population  of  the 
city  was  about  15,U00.     In  19UU  it  was  76,5U8. 


74 


HISTORY    OF    I'UKLIC    BUILniNGS. 


P5 


HISTORY    OF    ri'liLIC    BUILDINGS.  75 


BUREAU  (IF  KXGKAVINli  AND  PRINTING.  WASHINGTON.  1).  V. 

An  act  of  C'oiii;iess  approvcci  ,Iune  :^0,  1S7S,  authorized  the  construc- 
tion of  a  Imildiny  for  the  Bureau  of  Eniiravinii' and  Printing  and  made 
an  appropriation  therefor.  On  -July  '.•,  isTS,  a  plot  of  ground  fronting 
north  87t)  feet  2  inches  on  the  north  line  of  B  street.  SW.,  and  extend- 
ing back  lOti  feet  11  inches  between  Fourteenth  street  on  the  east 
and  Fifteenth  street  on  the  west,  was  secured  b_y  purchase  for  the 
sum  of  ^27, .53*1.. 50.  AVork  on  the  building  was  commenced  iuuuedi- 
ately.  a  contract  for  excavations,  etc.,  being  awarded  on  the  'iith  of 
that  month,  and  the  structure  was  completed  and  occupied  July  1, 
isso.  It  was  -i?>3  feet  7  inches  l>v  148  feet  11  inches,  and  cost  about 
$31U,000. 

In  order  to  obtain  lu'cessarv  space  for  auxiliary  l)uildings,  etc..  an 
eftort  was  made  to  secure  the  balance  of  the  ground  extending  back  to 
the  alley.  That  portion  fronting  on  Fourteenth  street,  and  extending 
back  about  18.5  feet,  was  purchased  August  H,  1880,  for  $7,86(5.35.  It 
became  necessary  to  resort  to  condemnation  proceedings  to  secure 
title  to  that  fronting  on  Fifteenth  street,  and  the  award,  in  ;unount 
$15,350.35,  was  paid  August  4.  I8'.tl.  Thus  the  site  now  has  a  frontage 
north  of  370  feet  '2  inches  on  tiie  north  line  of  B  street,  and  extends 
back  between  P\)urteenth  and  Fifteenth  streets  259  feet  5  inches  to  an 
alley,  and  cost  $50,753.20. 

In  18'.tl  a  wing  (!0  by  80  feet  was  constructed  at  the  southwest  corner 
of  the  building  at  a  cost  of  $80,000,  a  contract  for  the  work  being 
awarded  February  li  of  that  year.  Under  a  contract  awarded  June 
8,  1895,  additional  stories  were  added  to  the  boiler  house,  a  wing 
at  the  rear  of  the  main  Iniilding,  at  a  cost  of  $50,000,  which  work 
was  completed  in  the  latter  part  of  1896.  The  boilers  have  since 
been  removed  from  this  wing,  and  the  first  story  is  now  used  for 
engines,  etc. 

Another  wing  ('.13  hy  79  feet)  is  at  present  (December,  1900)  being- 
constructed  at  the  northwest  corner  of  the  main  building  under  a  con- 
tract awarded  July  14.  1900,  us  also  are  certain  outl)uildings  (stables, 
laundry,  etc.),  along  the  line  of  Fifteenth  street,  the  contract  for  the 
latter  being  dated  September  5,  1900. 

The  appropriations  on  account  of  the  buildings  and  ground  for  the 
Bureau  were  uiade  by  acts  of  Congress  approved  June  20,  1878;  June 
16.  1880  (approaches  and  additional  hmcl):  Alarch  3,  1881  (outbuild- 
ings); August  5.  1882  (outstanding  liaftilitv);  August  7,  1882  (same); 
October  2'.' 1888  (land):  August  30,  l8i)0  (southwest  wing);  March  13, 
1891  (land);  August  5,  18;»2  (repairs);  March  3,  1893  (boiler  plant); 
August  18,  1894  (extending  lK)iler-house);  March  2,  1895  (same),  and 
June  6,  1900  (northwest  wing). 

Prior  to  the  occupation  of  this  building  the  Bureau  was  located  in 
the  attic  of  the  west  wing  of  the  Treasury  Department  building, 
where,  during  the  year  ended  -lune  30, 1878,  the  number  of  employees 
was  522.  and  tiu-  total  nuiuber  of  sheets  produced  of  United  iStates 
notes,  bonds,  certificates,  stamps,  checks,  drafts,  etc.,  13. ••98,756. 
During  the  year  ended  flune  3o.  1900.  the  corresponding  figures  were 
2.000  employees  and  1  Iti. 909. 423  sheets.  Postage  stamps  have  been 
printed  in  tliis  Buieau  since  .luly  1,  1894. 
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COAST  AND  (iE(II)ETlC  SIKVEY  BriLDB'G,  WASHINGTON.  D.  C. 

This  Imilding-  is  located  imiueiliatoly  south  of  the  Butler  Building, 
fronting  on  New  Jersey  avenue  and  extending  back  to  South  Capitol 
street.  It  was  purchased,  together  with  the  land,  September  21,  1S91, 
for  the  sum  of  $155,000,  the  site  fronting  east  199  feet  6  inches  on 
New  Jersey  avenue,  west  199  feet  on  South  Capitol  street,  and  being 
about  2(»>  feet  deep.  The  legislation  authorizing  the  purchase  of  the 
property  is  contained  in  an  act  of  Congress  approved  March  3,  1891. 
In  1871  the  building  was  rented  for  the  Coast  and  Geodetic  Survey, 
by  which  branch  of  the  service  it  has  since  been  occupied.  It  is  pro- 
vided with  steam  heat  from  two  horizontal  boilers  and  is  equipped 
with  a  freight  elevator.  On  the  south  side  of  the  lot  are  located 
several  small  auxiliary  structures  used  by  the  Survey. 

This  main  building  is  connected  with  the  stone  sti'ucture  adjoining 
bv  two  wooden  bridges  portions  of  the  latter  being  used  by  the  Survey, 
as  indicated  under  the  heading  "  C  S.  Marine  Hospital  Bureau  (Butler 
building)"  on  page  81. 
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CUSTOM-HOUSE.  WASHINGTON,  D.  I'. 

This  buildini;-  i.s  located  on  the  eii.st  .side  of  Thirty-tirst  street  aljout 
midway  between  M  and  N  streets  on  a  plot  of  ground  121  feet  (i  inches 
square. 

It  was  authorized  and  appropriated  for  by  an  act  of  Congress 
approved  August  18,  1856.  The  site  was  secured  by  purchase  March 
27,  1857,  for  the  sum  of  |5,000,  and  the  structure  was  completed  and 
occupied  early  in  the  following  year,  the  cost  of  construction  being 
$55,368.15.  it  is  constructed  of  granite  from  Port  Deposit,  Md., 
contains  an  area  of  180,000  cubic  feet  and  is  supplied  with  steam  heat 
from  one  horizontal  boiler.  The  first  tloor  is  occupied  by  a  branch 
post-office  and  the  second  by  the  customs  service,  the  basement  being 
used  principally  for  the  heating  plant  and  the  storage  of  goods  in  bond. 

During  the  year  ended  June  30.  1899.  the  value  of  imported  goods 
received  through  this  custom-house  aggregated  $209,120.36,  and  the 
duties  collected  amounted  to  $97,856.19. 
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ir.  S.  MARINE  HOSPITAL  BUREAU  (BUTLER  BUILDING). 
WASHINGTON.  P.  C. 

This  property  was  purchased  April  in.  18!'l,  from  Hon.  Beniamin 
F.  Butler,  for  the  sum  of  ^:^75.00().  in  pursuance  of  an  act  of  Congress 
approved  March  3, 1891.  The  land  has  a  frontage  of  119  feet  3  inches 
noi-th  on  B  street  southeast,  SO  feet  east  on  New  Jersey  avenue,  and 
97  feet  west  on  South  Capitol  street.  The  building  was  constructed 
about  1884-85  of  granite  fi'om  Capo  Ann,  Mass.,  and  comprises  three 
sections  separated  by  thick  brick  walls,  each  of  which  was  used  as  a 
residence. 

That  portion  fronting  on  B  street  is  occupied  by  the  Marine- Hos- 
pital Service  and  the  other  two  sections  by  the  Coast  and  Geodetic 
Survey,  the  central  as  a  library,  etc.,  and  the  i-ear  for  the  storage  of 
maps  of  surveys.  These  two  latter  buildings  have  entrances  from  New 
Jersey  avenue.  For  the  convenience  of  the  occupants  doorways  have 
been  cut  in  the  walls  between  these  lnuldings,  thus  ati'ording  direct 
communication.  The  entire  building  is  heated  by  steam  from  two 
horizontal  boilers  located  in  the  Marine-Hospital  portion. 

The  small  Ijrick  structure  shown  in  the  illustration  at  the  west  side 
of  this  building  was  constructed  in  1891  from  the  Marine-Hospital 
fund,  and  is  used  by  that  Bureau  for  the  storage  of  records.  There  is 
also  located  farther  ])ack  on  the  line  of  South  Capitol  street  another 
brick  structure,  used  liy  the  Coast  and  Geodetic  Survey  as  a  photo- 
graph gallery. 

1224:^— itl^— f, 
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TKEASrUV  DEPAKTMENT,  WASHINGTON,  D.  ('. 

The  Trpasurv  Depaitincnt  was  e.stalili.shed  by  an  act  passed  by  the 
First  Congress,  and  apjjroviMl  Septenil)er  2.  17S9.  When  the  seat  of 
Government  was  reiuovcnl  from  Pliihidelphia  to  Washington  in  18i)0 
the  Department  was  installed  in  a  small  wooden  building,  which  was 
designed  for  the  purpose  bj'  George  Hattield,  an  English  architect, 
and  was  completed  in  17!>9.  It  was  at  the  northeast  corner  of  the  site 
of  the  present  builrling,"  fronting  on  Fifteenth  street.  In  1801  it  was 
partially  destroyed  l)y  tire,  and  in  1S14  was  completely  burned  at  the 
hands  of  the,Briti^h.  and  most  of  the  tiles  and  documents  destroyed. 
Another  building  was  speedily  constructed,  and  this  also  was  destroyed 
by  tire  on  ^larcli  MI.  1833.  This  time  most  of  the  documents  of  value 
were  removed  by  the  clerks. 

After  some  delay  a  aew  building,  the  luxcleus  of  the  present,  was 
authorized  by  Congress,  whiclj.  l)y  an  act  approved  July  i.  ISot!,  pro- 
vided that  the  Preside  it  cause  a  site  to  be  selected  and  a  fireproof 
building  con.st)ucted  thereon  of  such  dimensions  as  may  be  required, 
upon  such  pjans  and  of  such  materials  as  he  deemed  most  advantageous. 
This  act  carried  with  it  an  appropriation  of  $100,000  for  the  com- 
mencement of  the  work.  It  was  purposed  by  those  in  charge  to  loi'ate 
the  building  in  s'ich  position  as  to  admit  of  an  uninteiTujjted  view 
along  Pennsylvai.ia  avenue  from  the  Capitol  to  the  White  House. 
As  the  story  goes,  however.  President  Jackson,  liecomiug  impatient 
at  the  delay  in  the  selection  of  tlie  site,  walked  over  the  ground  one 
morning,  and  pUuiting  his  cane  in  the  northeast  corner,  said:  •"  Here, 
right  here,  I  want  the  corner  stone  laid."'  Whether  or  not  the  site 
was  selected  in  the  manner  described,  Robert  Mills,  the  architect, 
before  a  committee  of  Congress  in  1838,  stated  that  '"the  precise  posi- 
tion of  the  building  had  been  determined  by  the  positive  directions  of 
the  late  President." 

Work  was  commenced  soon  afterwards,  the  sandstone  whiih  was 
used  being  obtained  from  Acquia  Creek,  Virginia,  and  was  prosecuted 
i^pparently  without  any  definite  plan  or  estimate  other  than  to  con- 
struct a  handsome  building  without  regard  to  cost.  On  ]\Iarch  29, 
1838,  a  vigorous  report  was  presented  to  Congress  by  th(^  Committee 
on  PublicBuildings  and  Grounds,  which  had  called  to  its  assistance 
Mr.  Thomas  U.  Walter,  an  architect  from  Philadelphia,  condemning 
the  then  unfinished  building  on  account  of  its  location,  plan,  and  the 
materials  introduced  into  its  construction,  and  stating  that  the  design, 
if  carried  out,  would  iiecessitat<'  the  removal  of  the  iState  Department 
building,  which  then  occupied  the  position  of  the  north  wing  of  the 
present  Treasury  building.  Tht>  committee  went  so  far  as  to  submit 
a  bill  providing  foi'  the  removal  of  the  walls  of  the  structure  and  the 
use  of' the  materials  in  the  construction  of  a  fireproof  l)uilding  for  the 
Post-Otfice  Department,  to  replace  that  recently  burned.  Work  was 
suspended  pending  action  on  this  bill,  and  after  some  discussion  in 
Congress  the  matter  was  laid  on  the  table. 

Operations  were  tiu-n  resumed,  th(\v  being  under  the  general  super- 
vision of  the  .Secretary  of  State,  Secretary  of  the  Treasury,  and  Sec- 
retary of  War,  and  l)y  August,  1839,  the  l)uilding  was  so  far  conqjleted 
that  it  was  occupied  by  tiie  Secretary  of  the  Treasury,  the  liegist(>r, 
the  First  Comptroller,  the  .\tt(irney-General.  the  Solicitor,  and  the 
Commissioner  of  the  (ieneral  Land  Otfice. 
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The  main  corridor,  extcndintr  north  and  south  alon^,'  Fifteenth  street, 
was  SJrO  feet  lony-.  and  that  extending-  cast  and  west  was  1  .o  feet  long, 
there  being  in  all  l.")0  rooms,  most  of  them  small,  with  groined  ceihngs. 
and  the  col-ridors  narrow,  resting  on  barrel  arches  sprung  fromjhe 
partition  walls.  When  tinally  completed  in  1842  the  cost  was  StUK ). . .  3. 
The  architect's  plans  were  niuch  more  extensive  and  elaborate,  and 
contemplated  a  liuilding  costing  about  §1,500.000. 

Soon  afterwards,  however,  the  rapid  grOwth  of  the  Department 
demanded  additional  space,  and,  by  an  act  approved  JNlarch  3,  1855, 
Cono-ress  authorized  the  continuation  of  the  building  upon  plans  pre- 
pared bv  Thomas  V.  Walter,  and  made  an  appropriation  of  55:;(ii».UOO 
on  account  of  the  same.  Work  was  connnenced  in  July,  1855,  and  m 
September,  18(jl,  the  south  wing  was  completed  and  occupied. 

After  the  outl>reak  of  the  civil  war  operations  were  suspended  for  a 
while,  but  were  again  resumed,  and  by  1864  the  west  wing  had  been 
completed  and  extended  up  to  the  line  of  the  present  north  fayade. 
Immediatelv  adjoining  this  wing,  at  the  north  end  of  its  east  wall,  was 
the  westcnd  of  the  old  State  Department  building.  In  November  1866. 
this  building  was  vacated  bv  that  Department,  and  it  was  immediately 
demolished,  the  work  of  laving  the  foundation  of  the  new  north  wing 
being  commenced  in  April,  1S6T.  In  lS(;;t  this  wing  was  tinished,  thus 
completing  the  building  as  it  stands,  at  a  total  cost  of  §6,1-Ji.465.32. 

It  is  an  imposing  structure  of  Grecian  architecture,  260  by  -IG*)  feet, 
and  consisting  of  a  basement,  subbasement.  three  stories,  and  an  attic. 
The  north,  west,  and  south  facades  are  adorned  with  large  porticos,  the 
pediments  of  which  are  supported  by  eight  huge  monolithic  granite  col- 
umns of  the  Ionic  order,  while  the  east  fayade  is  ornamented  by  a  lofty 
colonnade  of  thirtv  massive  Ionic  sandstone  columns.  The  granite 
pillars,  as  well  as  all  granite  pilasters  and  blocks  used  in  the  construc- 
tion of  the  north,  west,  and  south  wings,  were  quarried  on  Dix  Island, 
near  Rockland,  Me.,  and  brought  to  Washington  in  sailing  vessels. 

The  subbasement  extends  under  these  three  new  wings,  and  is  used 
principally  by  boiler  and  engine  rooms,  carpenter  and  iiluuibiug  shops, 
and  for  tiles  of  Department  records.  .    ,     ,        4. 

The  basement,  lirst,  s.'cond,  and  third  stories  are  occupied  almost 
exclusively  by  offices,  and  the  attic  by  the  branch  printing  office,  tiles, 
library,  etc.  "Exclusive  of  attic  and  sul)basement,  there  are  310  rooms. 
The  number  of  employees  in  the  building  is,  approximately.  2,000. 

The  cash  room,  which  is  r2  hx  34  feet  and  3(>  feet  high,  is  in  the 
north  wing  on  the  first  floor,  directly  opposite  the  entrance,  ihis 
room  is  lined  throughout  with  marble,  and  is  one  of  the  handsomest 
for  the  purpose  in  existence. 

In  the  south  court  is  located  a  commodious  one-story  structure  used 
as  a  drafting  room  in  connection  with  the  Supervising  Architects 
Office.  This  building  was  authorized  by  an  act  of  Congress  apinoved 
Amnist  30,  189(1.  and  was  constructed  under  a  contract  awarded  l-eh- 
riian-  0,  1891,  the  work  being  completed  during  the  summer  of  that 
year",  at  a  cost  of  §25.000. 

■  The  Treasury  building,  with  the  exception  of  this  drafting  room, 
which  has  steam  heat,  is  heated  liy  hot  water  furnished  by  f'>^  boilers, 
one  battery  being  in  the  south  and  the  other  in  the  north  halt  ot  the 
west  wino-."  There  are  under  the  north  and  south  courts  two  l)atteries 
of  six  hi|h-pressure  boilers,  which  furnish  power  for  seven  engines 
and  eight  pumps,  four  of  which  pumps  operate  four  hydraulic  eleva- 
tors— three  passenger  and  one  freight. 
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WILDER  liriLlllN'G.  AVASHlX(!TO^,Ii.  i'. 
Thi<  Imildino-,  Uuulod  ,.n  th-  northwest  cor.uT  of   S..v.nt....nth  and 
F  streets   was :;nstnu.ted   in  1848  by  W.  H.  Wind..-,  and   r-ntod  l-y 
^e  Gt:.nnu.ut   until   18...  when  it  was  pvuvhasod  U.  ^  su.n  o 
1200.000  under  authority  of  an  act  of  Congress  apv>ro^  ed  Angus    4  ot 
that  year      It  was  oeenpied  by  offices  of  the  ^\  ar  Dopartn.en    ]omth 
wHh  thlsecond  Attditor-s  office  (now  office  of  the  Auditor  or  he   A  ar 
Ct"''-t)  until  1888.  when  the  former  wet.  U-anstem.lc>Uu..hae^ 
W-  r   and  Navv  building  and  the  Winder  buikUng  assigned  entiu  h  to 
^e  k  te r      The  structiire  is  of  brick  throughout,  except  stone  k.sc- 
me,^wa  is.  the  floors  being  carried  on  brick  arches  sprung  from  :ron 
beams  abo^t  8  feet  apart.     The  corridors  have  barrel  arches  sprung 

*^^;^^k;;; ; rLted  by  indirect  radiation  f  ron.  ..and.ers  1.^1 
in  the  basement,  and  is  equipped  with  a  hydraulic  elevator,  lo.ci 
and  heat  are  obtained  from  four  horizontal  boilers. 
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POST-OFFK'E.  CUSTOM-HnuSE.  ETC..  JACKSONVILLE.  FLA. 

This  building  was  authorized  and  the  limit  of  eost  tixed  by  au  act  of 
Congress  approved  July  2'.',  lS8t>.  which  limit  was  extended  by  an  act 
of  June  '.I.  189t>.  Under  date  of  September  17.  Isss,  the  site  was 
secured  by  purchase  for  the  sum  of  §i(»,000.  It  is  bounded  on  the 
west  210  feet  by  Hogan  street,  and  tin  the  north  and  south  105  feet 
each  by  Adams  and  Forsyth  streets.  A  contract  for  the  erection  of 
the  building  was  awarded  April  8,  1802,  and  the  structure  was  com- 
pleted and  occupied  in  189.5,  the  cost  of  construction  being  §235,370.46. 
The  main  fayade  is  on  Hogan  street,  the  entrance  through  the  hemi- 
cycle  being  from  Forsyth  street.  The  appropriations  on  its  account 
were  made  by  acts  of  Congress  approved  March  3.  1887;  October  2, 
1888;  ]\Iarch  :5.  18',)1;  July  1.  18'.'8  (outbuilding),  and  July  7,  1898 
(outstanding  liabilities). 

This  building  is  of  Georgia  marble  and  has  a  cubic  area  of  795,139 
feet.  It  is  heated'  by  steam  and  provided  with  a  passenger  elevator. 
Twenty-eight  rooms  are  assigned,  occupied  principally  by  postal,  cus- 
toms, and  internal-revenue  services.  United  States  courts,  and  inspec- 
tors of  steam  vessels. 

In  1895  the  jjostal  receipts  aggregated  ?^()2,9S0,  and  during  the  year 
ended  June  30,  1899.  they  amounted  to$99,6i5.70.  In  1890  the  ])opu- 
latiou  of  the  citv  was  17.2ol.  and  in  1900  it  was  28.429. 
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COURT-HOUSE.  POST-OFFICE,  ETC..  KEY  WEST,  FLA. 

This  buildincr  is  located  at  the  corner  of  Front  and  Greene  streets, 
facino-  east  on  the  former  and  overlookino-  the  ha rl .or  on  the  west. 

Under  authority  of  an  act  of  Congress  appTOvr«  ^i/ii-^'li  -;  1^;^'^'  '^" 
irrecuhir-shapcd  lot.  hounded  on  the  north  by  ^^  hitehead  street,  east 
bv  Front  street,  south  hvdreene  street,  and  on  the  west  by  the  water, 
oil  which  was  situated  an  old  frame  custom-house,  was  secured  by  pur- 
chase September  13.  1S33.  for  the  sum  of  %;-t,000  The  old  custom- 
house was  maintained  and  occupied  until  removed  to  give  space  tor 

the  present  building.  ,     .,  ,.  j  ,i  r>„ 

A  contract  for  the  erection  of  the  present  building"  was  awarded  De- 
cember 15,  ISSS.  and  the  structure  was  completed  and  occupied  in  tne 
latter  part  of  18-.il,  the  cost  of  construction,  together  with  building  a 
sea  will  beino-  Sli)7.;»5.5.Vt6.  It  rests  on  a  pile  foundation,  is  constructed 
of' red  bVick  with  stone  and  terracotta  trimmings,  and  contains  an  area 
of  3.U,«3-i  '•uhic  fiH't.  The  building  is  on  a  slight  elevation  tacing  a 
small  trianoular  park,  known  as  Monument  Square,  formed  by  the  inter- 
section of  the  three  streets  above  named.  At  the  rear  the  ground  slopes 
to  the  beach.  A  liroad  piazza  extends  around  Iniilding  at  the  iirst-llooi 
line,  from  the  rear  of  which  may  be  seen  the  shipping  as  it  passe^  band 
Kev  lioht-house  and  old  Fort  Taylor  to  and  from  the  dult  of  Mexico, 
thelirst  floor  is  occupied  by  the  postal  and  customs  services.  On 
the  second  story,  reached  by  a  broad  flight  ot  stairs,  are  ?<';ited  be 
court  room  and  court  otiices,  and  on  the  third  floor  the  light-hou.e 
inspector  and  other  Government  officials  have  their  oflices. 

The  legislation  on  its  account  is   contained   i"  acts  of   Congress 
approved  February  28,  1885,  March  3.  1887,  and  March  2,  1889,  the 

last  being  for  sea  wall.  ,,      ,  i  "i   *  u„.^ 

On  the  north  side  of  what  was  originally  the  custom-house  lot  ha\  e 
been  constructed  a  naval  storehouse,  cisterns  t'oi'the  supply  ot  ruival 
vessels  with  fresh  water,  and  a  large  dist.llmo-  plant.  Lxtending  west- 
ward to  deep  water  are  a  new  steel  whart  and  steel  coaling  sheds,  with 
facilities  foi- coaling  vessels  belonging  to  the  naval  establishment.  A 
southwest  corner  of  lot  is  a  frame  blacksmith  shop  and,  extending  from 
the  sea  wall  westerly  to  deep  water,  is  a  wooden  whart  with  large  store- 
house erected  thereon,  all  belonging  to  the  light-house  estabishment. 
At  rear  of  the  court-house,  post-oftice,  etc.,  stands  a  partly  dilapidated 
two-storv  wooden  structure,  which  was  formerly  occupied  as  a  dwelling 
by  the  inspector,  Imt  is  now  used  for  the  storage  ot  light-house  supphes. 
Durino-  the  year  ended  June  3(»,  I8',ti»,  the  postal  receipts  at  Key 
West  anwunted  to  Sl4,lyt3.80.  In  18i:»0  the  population  ot  the  city  was 
18,080.  and  in  19UM  it  was  17.11-1.  ^^ 

Acts  of  Congress  approved  August  18,  18ot..  and  March  o  18o7, 
authorized  the  purchase  of  a  site  and  the  construction  ot  a  court-house 
and  post-ottice  and  appropriated  5^14.0(i()  tor  the  same.  :May  4,  l8o8  a 
lot  150  feet  scpiare.  bounded  on  the  north  by  Caroline  street  and  on  he 
east  by  Whitehead  stre.'t.  was  secured  by  purchase  tor  the  sum  ot  )?3.000 
The  balance  of  the  appropriation  was  transferred  to  the  surplus  fund 
of  the  Treasury  in  18t;s-(i;».  No  improvements  have  since  been  made 
on  the  land  by  the  (Government.  There  are.  however,  two  small  wooden 
structures  on  the  lot,  one  erected  and  used  a  number  ot  years  ago  by 
the  then  postmaster  as  an  oflice,  which  has  since  been  co'ivei'ted  into  a 
lawyer-.,  otti.-e  and  kept  in  fairly  good  repair  Th;  other  Inulding  .. 
somewhat  dilapidated  and  is  used  as  an  oflice  by  a  justice  of  the  peace. 
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COURT-HOrSE  ANT)  POST-OFFICE.  PENSACOLA.  FLA. 

This  building  is  located  on  the  northwest  corner  of  Palafox  and 
Government  streets  on  a  plot  of  ground  fronting  east  171  feet 
5  inches  on  the  former  and  south  160  feet  5  inches  on  the  latter.  It 
was  commenced  under  a  contract  awarded  July  3(),  188i,  for  the  base- 
ment and  superstructure,  and  the  building  was  completed  and 
occupied  February  1, 1887,  the  cost  of  construction  being  $187, '284. 34. 
It  is  constructed  of  Bowling  Green  (Ky.)  limestone  and  its  cubical 
contents  arc  oBDJi'tJ  feet.  The  first  floor  is  occupied  entirely  by  the 
post-office,  and  the  second  and  third  floors  principally  by  thecustoms 
service.  United  States  courts,  and  weather  bureau.  The  building  is 
heated  by  a  hot-water  system  operated  by  one  boiler. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved^June  10,  1882,  March  3,  1883,  and  August  4,  1886. 

Prior  to  the  construction  of  this  building  the  Government  owned 
and  occupied  as  a  custom-house  and  post-office  a  brick  structure 
located  on  a  portion  of  this  land,  which  building  was  destroyed  by 
fire  December  11,  188n.  The  site  for  the  same  fronted  about  80  feet 
ou  Government  street  and  171  feet  5  inches  on  Palafox  street.  It 
was  ceded  bv  Spain  in  1821  and  was  transferred  from  the  War 
Department  "to  the  Treasury  June  7,  1854.  The  additional  land 
required  in  connection  with  the  present  building  was  purchased  May 
14.  1S83,  and  February  19,  1884,  for  the  sum  of  $l!t,0OO. 

The  appropriations  on  account  of  construction  of  the  old  l)uilding 
were  made  by  acts  of  :\Iarch  3, 1855,  August  IS,  1856,  and  June  12, 1858. 
During  the  years  ended  June  30,  1887,  and  June  30,  1900,  the  value 
of  the  exports  entered  at  this  port  amounted  to  $2,067,371  and 
114,391,358,  respectivelv.  During  the  year  ended  June  30.  1899.  the 
postal  receipts  were  $21,836.03.  In  1880  the  population  of  the  city 
was  6.845,  and  in  1900  it  was  17,747. 
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COURT-HOUSE  AND  PnST-OFFU'E.  ST.  AUGUSTINE.  FLA. 

This  buildino-  is  located  on  the  northeast  corner  of  a  l)lock  tunuKled 
on  the  north  bv  Cathedral  street,  east  by  St.  (ieoroe  street,  south  by 
King-  street,  and  west  by  Cordova  street.  It  was  constructed  l)y  the 
Spanish  Government  prior  to  the  acquisition  of  the  State  of  Florida 
by  the  United  States  in  lSi>l,  and  was  used  originally  as  a  -  governor's 
palace."  Alterations  were  made  under  authority  of  an  act  of  Congress 
approved  June  2(),  183:^:  also  extensive  repairs  were  made  during-  the 
years  1886  and  1887.  the  latter  amounting-  to  about  §10,0(iO. 

The  remainder  of  this  block  of  ground  was  transferred  to  the  city 
by  an  act  of  February  11,  1890.  for  use  as  a  public  park.  This  act 
also  authorized  the  extension  of  Cathedral  street  across  the  Govern- 
ment property,  reserving  in  each  case  the  right  to  resume  posse.ssion 
of  the  land  if  deemed  necessary,  and  making  a  condition  of  the  ti-ansfer 
that  the  city  of  St.  Augustine  keep  the  bounding  streets  and  sidewalks 
in  repair  and  improve  and  maintain  the  park. 

The  building  is  constructed  of  rock  popularly  known  as  "coquina" 
(the  Spanish  word  for  shell),  from  a  quarry  about  2  miles  from  St. 
Augustine,  operated  in  the  eighteenth  century.  The  cubic  contents  of 
the^'structurc  are  loT.lOO  feet.  It  is  heated  by  open  grates  and  stoves, 
and  is  occupied  principally  by  the  postal  and  customs  services  and 
United  States  engineers. 

In  1S9U  the  population  of  the  city  was  4.71:2.  and  in  I'.mhi  it  was  4.2.2. 
During  the  year  ended  J  une  30, 18'.t;),  the  gross  postal  receipts  amounted 

to  811.125.8.5.  .  ^    ■     ,     , 

The  Government  owns  a  lot  on  the  southeast  corner  ot  Cathedral 
and  Charlotte  streets,  about  a  block  from  the  court-house  and  post- 
office,  known  as  the  "old  custom-house  lot." 

An  act  of  Congress  approved  March  3. 18!l'.».  authorized  the  exchange 
of  this  lot  for  a'^iioce  of  ground  adjoining  the  military  reservation  in 
the  city.  Negotiations  for  the  transfer  have  been  commenced,  and  the 
Treasury  Deimrtniont  is  now  (December.  lUnO)  awaiting  proof  of  title 
to  the  land  to  be  acquired. 
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cnURT-HOUSE  AXT)  T'dST-OFFirE.  TALLAHASSEE,  FLA. 

Au  act  of  CongTess  approved  June  7,  1888,  authorized  this  building 
and  made  an  appropriation  on  its  account.  Subsequent  appropriations 
were  made  by  acts  of  August  23,  1804-,  and  March  22,  lS!t.5,  the  last 
being  for  sewer  and  completion  of  heating  plant.  In  1889  a  site  was 
selected  on  the  southeast  corner  of  ilcCarthy  and  Adams  sti-eets,  with 
a  frontage  of  130  feet  north  on  the  former  and  146  feet  west  on  the 
latter.  Upon  an  examination  of  the  papers  the  title  was  pronounced 
defective  by  the  Attorney-General,  and  in  order  to  ve.st  in  the  Govern- 
ment a  clear  title  to  the  land,  condemnation  proceedings  were  instituted 
and  the  deed  executed  by  the  United  States  marshal,  ]May  16,  1891, 
the  amount  of  the  award  being  $3,622.35. 

On  April  9,  1892,  a  proposal  was  accepted  for  the  excavation,  tem- 
porary drainage,  etc.,  and  the  building  was  completed  and  occupied  in 
Juh',  1S95,  the  cost  of  construction  being  $80,883.60.  It  is  constructed 
of  red  brick  with  stone  trimmings,  contains  an  area  of  311, loi  cubic 
feet,  and  is  occupied  by  the  post-office,  land  office,  and  United  States 
courts.  Steam  heat  is  supplied  from  one  boiler.  There  are  also  nine 
open  fireplaces  distriliuted  throughout  the  building. 

The  gross  i-eceipts  of  the  post-office  amounted  to  about  $S,UUO  in 
1895,  and  to  $8,694.48  during  the  year  ended  June  30,  1899.  In  1890 
the  population  of  the  city  was  2,934.  and  in  I'.KlO  it  was  2,981. 
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CDUKT-HUUSE  AND  PiiST-OFFICE.  ATLANTA.  GA. 

An  act  of  Congress  sipproviKl  Februarv  12,  1S73,  autlK)rizod  the  con- 
struction of  a  brick  Ijuilding-  at  Atlanta,  Ga..  limited  tlie  cost  at 
$110,000.  and  made  an  appropriation  therefor. 

An  act  of  June  23,  1S74,  extended  the  limit  of  cost  to^250,iiOU. 

An  act  of  March  3,  1ST.")  (vol.  IS,  p.  500),  authorized  the  Secretary  of 
the  Treasurj-  to  use  his  discretion  in  the  selection  of  materials. 

Subsequent  appropriations  for  the  original  building  were  approved 
March  3,  1875  (vol.  IS,,  p.  89-1),  July  31. 1S76,  March  2,  1877.  June  20, 
1878,  aiarch  3.  lS7!t.  and  June  16,  1880. 

The  site  for  the  building  was  donated  by  the  city  of  Atlanta,  August 
5,  1875.  It  is  IxHinded  on  the  southeast  110  feet  6  inches  bj-  Forsyth 
street,  southwest  201  feet  6  inches  l>y  ]Marietta  street,  northwest  105 
feet  6  inches  by  Farley  street,  and  on  the  northeast  20l  feet  (>  inches 
by  an  alley.  Work  on  the  Iniilding  was  commenced  in  the  summer  of 
1876.  the  structure  lieing  occupied  in  1SS<>.  The  cost  of  construction 
as  originality  completed  (including  approaches)  was  ^273, 73-1.50.  The 
principal  entrances  are  from  Marietta  and  Forsyth  streets. 

The  enlargement  and  improvement  of  the  building  was  authorized 
and  appropriated  for  by  acts  of  June  6,  1888.  ilarch  3,  ISDl  (heating 
and  repairs),  and  August  5,  1892  (repairs).  January  25,  1889.  a  con- 
tract was  awarded  for  removing  the  roof  and  upper  story  and  adding 
two  new  stories  for  §86,500,  and  constructing  a  one-story  addition  at 
the  rear  for  $18,000.  This  work  was  completed  in  the  latter  part  of 
1890.  In  the  fall  of  1S'.»1  the  hiniting  apparatus  was  extended  to  accord 
with  these  additions,  and  further  repairs  were  made  in  the  following 
year. 

The  cubic  contents  of  the  building  are  696.000  feet.  It  is  heated 
b}'  hot  water  and  is  provich-d  with  elevator  service.  The  number  of 
rooms  occupied  are  forty-nine,  assigned  principally  to  the  postal, 
internal-revenue  and  customs  services,  and  the  United  States  courts. 

The  gross  postal  receipts  for  the  years  ended  June  30, 1880,  and  June 
30, 1899,  were  $59,40'.t.i>'.>and  $290,089.80  respectively,  and  the  internal- 
revenue  receipts  for  the  same  periods,  $322, 07-1.18  and  $9-11.726.30. 
The  receipts  from  customs  during  the  tiscal  year  18!n»  were  $9,581.04. 
In  ISSO  the  population  of  Atlanta  was  37.1:0!>  and  in  1!>00  it  was  S9.872. 
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COURT-HOU.SE  AM)  POST-OFFICE,  AUGUSTA,  GA. 

This  building-  was  authorized  by  an  act  of  Congress  approved  Feb- 
ruary 24,  1SS7,  and  was  api)r(>i)riated  for  by  aits  of  March  3.  1887, 
October  2,  188S,  and  INIarch  3,  1801,  the  last  being-  for  a  heating 
ai^i^aratus.  It  is  located  on  the  southwest  corner  of  Greene  and 
Ninth  streets  on  a  plot  of  ground  fronting-  north  170  feet  on  the  former 
and  east  253  feet  on  the  latter,  the  site  having  been  secured  by 
purchase,  October  20,  1887,  for  the  sum  of  $3(i.O00.  A  contract  was 
entered  into  under  date  of  July  7,  1888,  for  the  erection  of  the  build- 
ing, and  the  structure  was  completed  (except  heating-  apparatus)  and 
occupied  in  ISOO.  The  heating  plant  was  installed  in  ISHl  under  a 
contract  dated  March  2-1  of  that  year. 

The  superstructure  is  constructed  of  red  brick  with  terra-cotta 
trimmings  and  rests  on  a  granite  Imse,  with  granite  entrance  steps, 
etc.  The  cost  of  the  Ijuilding  (excepting  site)  was  $121,354:.20.  It 
contains  a  cubic  area  of  530.4:12  feet,  is  heated  by  a  low-pressure 
return-circulation  steam  plant,  and  is  occupied  principally  by  the 
postal  service  and  United  States  courts. 

The  gross  postal  receipts  in  1891  amounted  to  §50,965.  and  during 
the  year  ended  June  30,  1S91»,  to  $(30, 588. 22.  In  1890  the  population 
of  the  city  was  33,300.  and  in  1900  it  was  39,441. 
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POST-nFFICE.  (HlLrMP.rS.  GA. 

An  tut  of  Coiigross  iipprovcd  Fel)ru:iry  !•.  1S'.>1.  uuthorizcd  the 
erection  of  a  building-  at  Colundms,  Gu..  for  the  acconiniodation  of 
the  potst-offic-e  and  other  Government  offices,  and  limited  tli«>  cost  to 
SIOO.OOO,  which  sum  was  appropriated  by  an  act  of  March  3,  IS'.tl. 

]klarch  5,  1S92.  a  plot  of  o-round  fronting  north  120  feet  on  Twelfth 
street  and  west  1-1:7  feet  lU  inches  on  First  avenue  was  purchased  for 
the  sum  of  $1-1,()00.  A  contract  for  the  excavation,  foundations,  etc., 
was  awarded  ^larch  »l,  Lsi'S.  :March  24.  1S96.  the  United  States 
assumed  charge  of  and  proceeded  to  complete  the  work  embraced  in  a 
contract  for  interior  finish,  plumbing,  approaches,  etc.  By  Septem- 
ber, 1890,  the  buildino-  was  so  far  completed  as  to  admit  of  its  occu- 
pation. Owing  to  the  complications  which  had  arisen,  Congress,  by 
acts  of  December  22, 189(),  and  January  28,  1898,  appropriated  ^6,000 
for  the  completion  of  the  building,  and  this  work  was  all  completed  in 
January,  1899,  the  cost  of  the  structure  being  §91.t:i98.9.n. 

An  act  of  March  2,  1899,  authorized  the  extension  of  the  building 
and  limited  cost  of  same,  with  additional  ground,  to  §50,000.  Act  of 
March  3.  1899,  appropriated  this  amount.  September  li,  1899,  addi- 
tional land  fronting  27  feet  10  inches  on  Twelfth  street  and  extending 
full  depth  of  lot  (117  feet  10  inches),  was  purchased  for  $6,500.  A 
contract  for  this  extension  (except  heating  apparatus)  was  awarded 

March  8,  1900. 

The  main  building  is  of  red  brick,  with  stone  and  terra-cotta  trim- 
mings, contains  a  cubic  space  of  29S,0()(»  feet,  and  is  occupied  prin- 
cipally l>y  the  postal  service  and  United  States  courts.  It  is  heated 
bv  furnaces  and  open  grates. 

Keceipts  from  postal  business  conducted  in  the  building  during 
the  fiscal  year  1896-97  were  $26,800.82.  and  for  1898-99  $30,025.88. 
The  population  of  the  city  in  1890  was  17.303,  and  in  1900  it  was 
17,61-t. 
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rnuRT-HorsE.  posT-nrFiCE,  etc..  macon,  ga. 

This  building  was  authorized  hj-  an  act  of  Congress  approved  Feb- 
ruary 26,  1885.  The  site  was  secured  by  purchase  for  the  sum  of 
$12,500,  the  deed  having  been  executed  August  14,  1885.  It  is  located 
on  the  east  coi-ner  of  Third  and  ISIulberry  streets,  with  a  frontage  of 
IrtO  feet  northwest  on  the  former  and  120  feet  southwest  on  the  latter. 
A  contract  for  the  erection  of  the  building  was  awarded  October  27. 
1886,  and  the  structure  was  completed  and  occupied  in  1889,  the  cost 
of  construction  being  $115,109.33. 

The  appropriations  on  its  account  were  made  by  act  of  Congress 
approved  March  3, 1885,  August  -i.  1886.  March  3, 1887  (approaches), 
March  3,  1891  (sewer),  and  July  28,  1892  (improvements). 

The  stone  to  the  top  of  the  water  table  is  Stone  Mountain  (Ga.) 
granite.  The  superstructure  is  of  I'ed  brick,  ti'immed  with  Bedford 
(Ind.)  limestone  from  the  quarrj'  of  Voris,  Norton  &  Co.  The  building- 
is  divided  into  seventeen  rooms  above  the  basement,  contains  a  cubic 
area  of  395,953  feet,  and  is  heated  by  steam  supplied  from  one  boiler. 
The  first  floor  and  a  portion  of  the  basement  are  assigned  to  the  post- 
office,  the  second  and  most  of  the  third  floors  to  the  United  States 
courts,  and  two  rooms  on  the  latter  floor  to  the  Weather  Bureau.  In 
February,  1899,  alterations  were  made  on  the  tower  for  the  accommo- 
dation of  the  Weather  Bureau  ser\ice. 

In  1888  the  postal  receipts  amounted  to  about  $45,000,  and  during 
the  year  ended  June  '30,  1899,  to  $62,868.47.  In  1890  the  population 
of  the  city  was  22,746,  and  in  1900  it  was  23,272. 

Acts  of  Congress  approved  ^larch  2  and  3,  1899,  authorized  the  pur- 
chase of  additional  land  and  the  erection  of  an  extension  to  the  build- 
ing and  appropriated  $58,000  therefor. 

It  is  believed  that  Congress  will  give  further  consideration  to  the 
matter  of  relieving  the  present  crowded  condition  of  the  building,  and 
action  in  the  preparation  of  plans,  etc.,  has  been  deferred  pending  a 
further  expression  of  the  wishes  of  that  body. 
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rnST-(lFFirK.  RdME.  GA. 

This  liuikliny'  is  locati'd  on  the  west  t'orner  of  Fourth  avenue  and 
East  First  street,  on  a  plot  of  o-round  fronting  northeast  130  feet  on 
the  former,  and  southeast  l(»o  feet  on  tlie  latter. 

It  was  authorized  by  an  act  of  Congrpss  approved  January  2,  1*^91, 
and  appropriated  for  by  an  act  of  ]March  3,  1891.  The  land  was 
secured  by  jnirchase  July  2?>.  1S92.  for  the  sum  of  -^9,000,  and  a  con- 
trai't  for  the  erection  of  the  Iniildiny  was  entered  into  Xovember  IG, 
lS91r,  the  structure  being  completed  and  occupied  in  the  early  part  of 
1890.     The  cost  of  construction  was  §4:0,821.45. 

It  is  inclosed  with  walls  of  Ijuff  press  brick,  with  Bedford  (Ind.) 
limestone  and  terra-cotta  trimmings  to  match,  and  contains  an  area 
of  lifi.OOO  cubic  feet.  The  first  story  is  devoted  entirely'  to  the 
postal  business,  and  contains  a  working  space  of  about  1,5()0  squai'e 
feet.  The  post-olfice  lobby,  which,  together  with  the  vestibules  and 
stair  hall,  is  tiled  with  marble,  extends  from  the  money-order  and 
registry  room  at  th(>  north  corner  ak)ng  the  northeast  and  southeast 
sides  of  the  building  to  the  postmaster's  private  office,  and  is  separated 
from  the  main  post-office  working  room  by  a  screen  finished  in  white 
oak.  At  the  east  corner  is  the  main  stairway  extending  to  the  second 
floor  and  connecitng  also  with  the  basement,  these  stairs  being  framed 
in  Georgia  pine  with  balusters,  hand  rail,  posts,  casings,  etc.,  of  quai"- 
tered  white  oak.  The  second  story  is  laid  off  into  three  rooms  occu- 
pied b\- the  deputy  collector  of  internal  revenue,  letter  carriers,  and 
clerk  of  United  States  courts.  The  central  portion  is  open,  forming 
a  clerestory  over  the  post-office  working  room.  Steam  heat  is  supplied 
throughout. 

During  the  j-ear  ended  June  30,  1899,  the  postal  receipts  amounted 
to  §17,9(31.72.  In  1890  the  population  of  the  city  was  (5,957,  and  in 
1900  it  was  7.291. 
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rnURT-HOUSE,  POST-OFFICE.  ETC.,  SAVANNAH.  CA. 

Thi.-s  l)uilcling  occupies  the  hlock  liouiided  on  the  north,  1S3  feet, 
by  President  street;  east.  68  feet  In  inches,  by  Bidl  street;  south,  l.s3 
feet,  b}-  York  street,  and  west,  68  feet  In  inches,  by  Whitakor  street. 
The  main  facade  is  on  President  street. 

Under  an  act  of  Congress  approved  rlune  oO,  1886,  limiting  cost  of 
site  and  liuilding-  to  §200. (lOo.  and  appi-opriations  made  by  acts  of 
August  4.  1886  (vol.  i>l,  p.  221).  Aug.  1.  1886  (vol.  21,  p.  818), 
(re.  lire,  limit),  October  2,  1888,  and^Nlarch  2,  1889,  a  site  for  a  court- 
house and  post-office  was  purchased,  under  dates  of  August  29,  1888, 
and  A^jril  2.3,  1889,  for  the  sum  of  §35,000.  The  ground  is  located  on 
the  southwest  corner  of  York  and  Al)ercon  streets,  fronting  north 
243  feet  11  inches  on  the  former,  east  90  feet  on  the  latter,  and  bounded 
on  the  south  by  Y'ork  Lane,  24.5  feet.  A  contract  for  basement  and 
area  walls,  etc.,  was  awarded  Jul}-  9,  1889,  and  the  work  progressed 
until  October  18.1889,  atacost  of  §20,595.9.5,  whenit  was  suspended  by 
an  order  f  i"om  the  Department,  made  in  pursuance  of  representations 
from  citizens  of  the  cit}-  that  Congress  would  authorize  a  more  suita- 
ble structure.  An  act  of  Januar}-  21,  1891.  increased  the  limit  of  site 
and  building  to  §400,000  and  authorized  the  purchase  of  a  new  lot  and 
the  sale  of  the  old  lot.  Accordingly  the  present  site  was  purchased 
September  30,  1891,  for  §55,(iO0. 

An  act  of  August  5.  1892,  provided  that  the  proceeds  from  the  sale 
of  the  old  lot  should  be  placed  to  the  credit  of  the  new  building,  and 
an  act  of  March  3,  1893,  moditied  the  act  of  January  21,  1891,  so  as  to 
provide  for  the  sale  of  the  entire  lot.  Efforts  have  been  made  to  dis- 
pose of  this  ground,  but  up  to  the  present  time  (September,  190O)  the 
Department  has  been  unal)le  to  .secure  a  satisfactory  price  for  the 
same. 

A  contract  for  the  basement  and  area  walls,  etc.,  of  the  present 
building  was  awarded  June  2.  1894,  and  the  structure  was  completed 
and  occupied  August  1. 1899.    The  cost  of  construction  was  §387,911.97. 

The  building  is  of  Italian  renaissance  style  of  architecture  and  is 
built  of  white  Cherokee  marble  from  Pickens  County,  Ga.  It  has  an 
area  of  835,897  cubic  feet,  is  equipped  with  an  electric  jsassenger  ele- 
vator, and  is  heated  by  steam  from  two  lioilers  and  open  fire  places 
with  gas  logs.  There  are  thirty-two  rooms  occupied,  they  being 
assigned  principally  to  the  postal  .service.  United  .States  courts,  United 
States  engineers,  and  "Weather  Bureau. 

Appropriations  on  its  account  were  made  by  acts  of  March  2,  1895, 
June  11,  1896  (increase  limit),  and  June  4,  1897. 

During  the  year  ended  June  3t).  18!''.>,  the  postal  receipts  amounted 
to  §130,189.86.  In  IS'-IO  the  population  of  the  city  was  43,189,  and  in 
1900  it  was  54,244. 
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crSTOM-HnrSE.  ETC.  SAVANNAH,  GA. 

This  buikliiH.-  is  lucatc<l  on  the  southeast  corner  of  Wax  and  lUiU 
streets,  on  a  plot  of  o-roun.l  fvontino-  north  1:.'U  feet  on  the  former  and 
■n-est  90  feet  on  tlie  hitter.     It  is  hounded  on  the  south  hy  a  kne. 

The  ground  was  secured  under  dates  of  January  7,  ISif..  and  Decem- 
ber 22, 18i7,  bv  purchase,  for  ^20.725,  and  tlie  buikling  was  completed 
and  occupied  in  1852.  the  cost  of  construction  being-  $149,879.50.  It 
is  of  Quincy,  Mass..  granite,  contains  an  area  of  ?.iy,0<)0  cubic  teet.  and 
is  occupied  principally  bv  the  customs,  internal-reyenue,  and  marine- 
hospital  services  and  steamboat  inspectors.  Heat  is  furnished  from  a 
hot-air  furnace,  grates,  and  stoves. 

The  appropriations  on  its  account  were  made  by  acts  ot  Congress 
approved  .March  3,  1S45,  ^larch  3,  1847.  August  12,  1848,  March  3, 
184i»,  September  3<.,  185.),  ^larch  3,  1851,  August  4. 1S54  (alteration.s), 
and  April  20,  1870  (repairs). 

When  the  building  was  first  occupied  the  ]iopulation  ot  the  city  was 
about  14,00(1,  and  in  1900  it  was  54,244. 

Prior  to  the  construction  of  this  building  the  United  States  owned 
a  custom-house  at  Savannah  which  was  constructed  in  1«19  on  a  lot 
purchased  in  November,  1818,  for  §10,000,  the  cost  ot  the  building 
being  ^19  000.  The  funds  for  the  .same  were  transferred  from  the 
appropriation  -Custom-houses  and  public  warehouses."  The  prop- 
erty was  sold  July  2tX  1847,  under  authority  of  a  general  act  approved 
April  28,  1828. 
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ASSAY  IIFFICK,  BOISE.  IDAHO. 

This  building  is  of  a  local  sandstone  and  is  located  at  the  center  of  a 
block  about  300  by  280  feet,  bounded  on  the  north  by  Idaho  street,  on 
the  south  by  Main  street,  on  the  east  by  Second  street,  and  on  the  west 
by  Third  street,  the  main  front  being-  on  the  south.  The  land  was 
donated  to  the  United  States  November  6,  ISOit.  The  Imilding  was 
commenced  in  1870  and  completed  and  occupied  in  the  following  year, 
the  actual  cost  of  construction  being  $77,252.  Its  cubic  contents  are 
607,666  feet. 

The  appropriations  on  account  of  the  building  are  contained  in  acts 
of  Congress  approved  Febi'uary  lU,  1869.  May  18,  1872.  and  ]Mai'cli  3, 
1873,  the  last  two  being  for  extras. 

When  it  was  first  occupied  the  population  of  the  city  was  about  l,((U<i, 
and  in  1900  it  was  5,957. 

In  1872  the  bullion  deposits  amounted  to  about  -^loo.ddo.  and  during 
the  year  ended  June  30,  181>9.  the  bars  manufactured  of  gold  and  silver 
were  valued  at  ^l,3i  15.798.8-1:. 

12242—01 8 
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POST-OFFICE,  AURORA.  ILL, 

This  building  is  located  on  the  southeast  coiner  of  Fox  street  and 
Stolp  avenue,  on  a  plot  of  ground  fronting-  north  75  feet  -t  inches  on 
the  former,  west  150  feet  on  the  hitter,  and  bounded  on  the  east  150 
feet  by  a  15  foot  0  inch  alley.  # 

The  land  was  secured  by  purchase  November  27,  1891,  for  $20,000, 
and  is  on  an  island  in  the  Fox  River.  Fox  street  is  the  principal 
thoroughfare  crossing  the  island.  The  adjoining  building  shown  in 
the  illustration  is  the  city  hall,  it  being  separated  from  the  post-office 
by  the  alle}'. 

The  post-office  was  commenced  under  a  contract  awarded  April  19, 
1893,  for  basement  and  area  walls,  and  was  completed  and  occupied 
November  25,  1895,  the  cost  of  construction  being  §79.680.71. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress  approved 
June  6,  1890,  August  30,  1890,  March  3,  1891,  and  August  5,  1892. 
The  cubic  contents  of  the  'ouilding  are  202,276  feet.  It  is  heated  by 
steam,  and  is  occupied  by  the  post-otfice  and  local  civil-service  board. 

During  the  first  year  the  building  was  occupied  the  postal  receipts 
amounted  to  about  §29.0<">,  and  in  the  year  ended  June  8t>,  1899,  to 
§41,076.20.  In  1890  the  population  of  the  city  was  19,688,  and  in  1900 
it  was  21.147. 
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POST-OFFICE,  BLOOMINGTON,  ILL. 

An  iift  of  Congress  tipproved  .Tanuary  .5.  1S91,  authorized  this  luiihl- 
iny,  and  an  aet  of  ]\Iarch  3,  IS'.tl.  appropriated  §T5.0<i()  therefor. 

Fel)ruary  1.5,  ls<,i:>.  a  plot  of  ground  was  secured  1)V  purchase  for 
$8,000,  fronting  south  88  feet  on  Jefferson  street  and  east  l-tS  feet  on 
East  street.  The  huilding  was  comnienc(^d  under  a  contract  awarded 
.June  8,  189.5,  and  was  completed  and  occupied  November  1,  18'.i(),  the 
actual  cost  of  construction  being  f 66,819.  li.  Some  moditications  were 
made  in  the  drawings  in  compliance^  with  an  act  of  Fel)ruary  5,  1896. 

The  space  contained  within  tlie  walls  of  the  building  amounts  to 
232,254  cubic  fei't.  The  number  of  i-ooms  occupied  is  ten,  besides  the 
first  floor,  the  greater  portion  of  the  building  being  occupied  by  the 
postal  service.     It  is  provided  with  steam  heat. 

The  gross  postal  receipts  for  the  year  ended  June  30,  1899,  were 
$52,044.14r.  The  population  of  the  city  in  1890  was  20,481:.  and  in 
1900  it  was  23,286. 
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CUSTOM-HOUSE  AND  I'llST-OFFICK,  CAlldi.  ILL, 

All  act  of  Congress  appi'oved  March  3,  1S57.  aiithorizccl  this  Imikl- 
ing'  and  iiiacle  an  appropriation  tiiorefor.  The  site,  which  is  irregular 
in  shape,  l)ounded  on  the  southeast  by  Fourteenth  street,  southwest  hy 
Washington  avenue,  northwest  liy  Fifteenth  street,  and  northeast  by 
Poplar  street,  was  donated  to  the  (iovernment  ^lay  2,  1806.  Building 
operations  were  comnieneed  in  ^lareh.  ISCiT,  and  the  structure  was 
completed  and  oeciipi(xl  July  1,  1872,  the  cost  of  construction  being 
$281,044.14. 

The  main  facade  of  the  building  shown  in  t\w  illustration  is  on 
Foui'teenth  street.  The  exterior  walls  are  of  Indiana  freestone.  The 
cubic  contents  of  the  building  are  414,400  feet.  It  is  heated  by  steam 
and  open  grates,  and  is  provided  with  elevator  service. 

The  number  of  rooms  occupied  is  twenty,  assigned  principally  to 
the  postal,  customs,  and  AVeather  Bureau  services,  and  the  United 
States  courts. 

In  addition  to  the  act  above  noted,  funds  for  the  building  were 
transferred  from  the  appropriation  "Government  warehouses,  Staten 
Island,  New  York,"  and  were  appropriated  by  acts  of  July  20,  1868; 
July  25,  1868;  March  3,  1869  (v.  15,  p.  305);  March  3,  1869  (v.  15,  p. 
313);  April  20, 1870;  July  15, 1870  (v.  16,  p.  294);  July  15,  1870  (v.  16, 
p.  296);  March  3,  1871  (approaches);  and  August  30,  1890  (elevator). 

During  the  years  1888  and  1899  the  gross  postal  receipts  amounted 
to  $18,378  and  $25,228.62,  respectively.  In  1870  the  population  of 
the  city  was  6,267,  and  in  1900  it  was  12,566. 
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APPIJAISERS-  STORES,  CHirACO,  ILL. 

By  an  act  of  ^larch  :!.  ISSo,  Cong-re^is  appropriated  §50.000  for  the 
construction  of  a  building  on  land  owned  by  the  United  States  on  the 
corner  of  Fifth  avenue  and  Polk  .street,  known  as  the  '"Old  Bridewell 
dock  property."  This  act  was  repealed  by  an  act  of  May  27,  ISSG, 
which  authorized  the  sale  of  this  property,  and  made  the  proceeds 
available  for  the  purchase  of  a  site  and  erection  of  a  building.  The 
lot  was  sold  for  §205,000,  and  the  present  site,  bounded  on  the  south 
by  Harrison  and  east  by  .Sherman  streets,  was  purchased  in  April, 
1887.  for  §70,000. 

A  contract  for  the  erection  of  the  building  was  awarded  February' 
27.  1SS9.  The  work  was  completed  at  a  total  cost  of  §.334.0<io.ll. 
exclusive  of  site,  and  the  building  occupied  in  November,  1891,  addi- 
tional funds  having  been  appropriated  by  an  act  of  August  6,  1888. 
The  material  used  in  the  facing  of  the  walls  of  the  superstructure  is  a 
brown  sandstone. 

The  building  contains  a  cubic  space  of  ()85,69o  feet,  is  heated  by 
steam,  and  is  equipped  with  one  pas.senger  and  two  freight  elevators. 
It  is  divided  into  fifty-three  rooms,  all  occupied  by  the  customs  service. 

During  the  tii'st  year  of  the  occupancy  of  the  building  al>out 
$11,000,000  worth  of  goods  were  apprai.sed.  For  the  fiscal  year 
ended  June  .30.  l'.*0<».  the  corresponding  tigures  are  about  §18.000. Ooo. 
The  average  of  the  value  of  exports  and  imports  entered  at  this 
port  from  1885  to  1899  was  §3,079,0i0  and  §13,32-1,157  per  annum, 
I'espectively. 
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BARGE  OFFICE.  CHICAGO,  ILL. 

This  building-  is  kn-ated  on  a  triangular  plot  of  ground,  at  the  junc- 
tion of  River  street  and  the  Chicago  Kivcr.  at  the  south  end  of  Rush 
street  bridge,  and  on  the  site  of  old  Fort  Dearborn.  The  ground 
fronts  about  4.")  feet  on  River  street,  and  the  greatest  depth  is  about 
38  feet.  The  land  was  transferred  by  the  War  Department  to  the 
Light-House  Estal)lishment,  and  on  February  14,  1868.  the  Secretary 
of  the  Treasurj'  transferred  it  to  the  use  of  the  customs  service. 

On  May  15,  1873.  the  collector  of  customs  submitted  a  requisition 
with  plans  and  estimates  for  the  erection  of  a  brick  Ituilding  on  the 
lot  for  the  use  of  the  customs  inspectors,  and  on  July  29,  1873. 
the  Department  awarded  a  contract  in  the  sum  of  §.5.300  for  the 
performance  of  the  work. 

The  first,  second,  and  third  floors  are  occupied  by  the  customs 
inspectors,  steamboat-insp»>ction  service,  and  immigration  service, 
respectively. 
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TEMPORARY  POST-OFFICE.  CHICAGO:  ILL. 

This  buildino^  i.s  located  on  the  Lake  Front  Park  at  the  foot  of  Wash- 
ington street,  on  a  portion  of  the  site  of  the  cemetery  connected  with 
old  Fort  Dearborn.  It  faces  west  on  Michigan  avenue,  and  the  rear 
overlooks  Lake  ilichigan.     By  an  act  of  Congress  approved  March  2, 

1895,  the  Secretary  of  the  Treasury  was  authorized  to  accept  for  tem- 
porary use  any  site  in  the  city  of  Chicago  that  may  be  oti'ered  free  of 
cost,  and  to  erect  thereon  a  post-othce  to  be  used  until  the  new  post- 
office,  court-house,  etc.,  is  conipl(>ted.  In  .lune,  1895,  permission  was 
granted  for  the  erection  of  the  building  on  this  site,  and  on  the  13th 
of  the  following  month  a  contract  was  awarded  for  the  construction  of 
the  building,  the  structure  lieing  completed  and  occupied  April  18. 

1896.  The  cost  of  construction  was  >i^242,(;99. 

An  act  of  July  1,  is'.is.  appropriated  the  sum  of  §20,000  for  the 
construction  of  a  one-story  annex,  which  sum  was  increased  $15,000 
by  an  act  of  March  3,  1899.  A  contract  was  awarded  July  7,  1899, 
and  work  commenced,  but  by  reason  of  certain  complications  opera- 
tions were  suspended  for  a  while  and  the  completion  of  the  extension 
was  not  eti'ected  until  late  in  190<». 

The  building  as  originally  constructed  was  457  feet  5  inches  bj-  220 
feet,  and  the  extension  is  65  feet  If  inches  by  220  feet,  making  the 
total  length  of  the  structure  522  feet  (If  inches  by  220  feet  wide,  with 
a  cubic  area  of  about  4.100,000  feet.  The  post-office  working  room 
extends  the  full  length  of  the  building  by  about  150  feet  wide,  with 
the  mailing  platform  along  the  east  side.  The  post-office  screen 
separating  the  working  room  from  the  corridor  is  360  feet  long  and 
returns  to  the  west  wall  at  the  north  and  south  entrances  on  Michigan 
avenue.  Between  the  north  and  central  entrances  and  the  corridor 
and  west  wall  is  located  the  money-order  division,  and  in  a  correspond- 
ing location  south  of  the  central  entrance  is  the  finance  division.  The 
registry  division  is  located  at  the  southwest  corner,  between  the  post- 
office  working  room  and  the  post-office  screen  as  it  returns  at  the  south 
entrance.  A  corridor  is  extended  around  the  central  pavilion  on  the 
second-fioor  line,  along  which  are  arranged  the  offices  of  the  post- 
master and  his  assistant.  In  the  central  portion  of  the  pavilion  is  a 
cortile,  over  which  are  several  small  skylights  admitting  light  to  the 
working  room  below.  Direct  steam  heat  is  supplied  throughout  from 
an  ai)i)aratus  located  in  the  basement,  which  is  under  the  northeast 
corner  of  the  building. 

During  the  years  ended  June  3(1.  1896,  and  June  30,  1899,  the  gross 
postal  receipts  were  $5,204,236.67  and  §6. L:U,  123.04,  respectively. 
The  population  of  Chicago  in  1880  was  503,185,  in  1890,  1,099,850,  and 
in  1900,  1,698,575. 
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POST-OFFICE.  DANVILLE.  ILL. 

An  act  of  Jaiuuiry  12,  1801.  authorized  this  huildino-  and  limited  the 
C08t  at  ^lOO.OOO.  This  sum  was  appropriated  liy  an  act  of  i\larch  '■'>. 
1891.  January  2,  1892,  a  site  was  secured  by  purchase  for  $l(j..>ii(). 
fronting  east  liO  feet  on  Vermilion  street  and  south  16(»  feet  on  Har- 
rison .street. 

A  contract  was  awarded  Ma.y  (i,  1892,  for  the  excayations,  and  on 
December  18,  1894,  the  building  was  completed  and  occupied,  the  total 
cost  of  the  structure,  exclusiye  of  .site,  being  S83.337.72.  It  is  con- 
structed of  red  brick  with  Bedford,  Ind.,  limestone  trimmings,  contains 
a  cubic  space  of  353,511  feet,  is  heated  bj-  steam  from  the  mains  of  the 
Danyille  Gas  Electric  Light  and  Street  Railway  Company,  and  is  occu- 
pied l)y  the  postal  seryice. 

The  gross  postal  receipts  during  the  year  ended  June  30, 1899,  were 
$28,902.76.  In  1890  the  population  of  the  city  was  11.191.  and  in 
1900,  16,351:. 
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rUSTOM-HOUSE  AM)  POST-OFFirE,  GALENA.  ILL. 

This  building  wiis  uuthoiized  :uk1  ;ippropri:ittd  for  liy  an  act  of  Con- 
gress approved  August  18,  1850,  and  a  supplemental  appropriation  for 
its  completion  was  made  by  an  act  of  June  12.  1858. 

May  7.  1857.  a  triangular  plot  of  ground  containing  U.25:3  acre,  and 
bounded  on  th(^  northwest  by  Commerce  street,  northeast  })y  Green 
street,  and  south  by  Water  street,  was  purchased  for  §16,500.  On 
October  29,  1857,  an  arrangement  was  eti'ected  with  tlie  city  of  Galena 
for  the  transfer  to  the  municipality  of  triangular  sections  of  the  lot  at 
the  junctions  of  Green  and  Commerce  streets  with  Water  street,  and 
in  lieu  thereof  the  Government  secured  a  small  triangular  section  on 
Water  street,  thereby  making  the  lot  rectangular,  with  76.25  feet  on 
Commerce  street  and  72.8.S  feet  on  Green  street.  The  land  slopes 
toward  the  river,  which  runs  parallel  with  Water  street. 

The  structure  is  of  limestone,  from  Nauvoo,  111.,  and  it  was  com- 
pleted and  occupied  in  the  latter  part  of  1858,  the  cost  of  construction 
being  §61,372.-1-1.  The  main  entrance  is  on  Green  street,  there  being- 
two  entrances  also  from  the  Commerce  street  side.  About  15  feet  at 
the  rear  of  the  building  is  a  small  brick  structure,  used  for  storage 
purposes. 

The  main  building  contains  a  cubic  area  of  130,000  feet  and  is  heated 
b}-  hot -water  system.  Tt  is  occupied  principally  by  the  postal  and 
customs  services. 

When  it  was  constructed,  the  population  of  the  city  was  about 
7,500,  while  in  1900  it  was  5,005.  The  postal  receipts  for  the  fiscal 
year  ended  June  30,  1899,  were  $9,241.25. 
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POST-OFFICE,  GALESP.IIRd,  ILL. 

This  building  is  lot-ated  at  the  southwest  corner  of  Cherry  and 
Sinunons  streets.  The  site  was  j)urehased  September  17,  liSlU,  for 
|9,500,  and  fronts  north  110  feet  on  Simmons  street,  and  east  135  feet 
on  Cherry  street.  A  contract  for  the  erection  of  the  building  was 
awarded  March  !•,  18i^3,  and  the  structure  was  completed  and  occupied 
December  20,  189-4,  the  actual  cost  of  construction  Ijeing  $72,721.46. 
The  legislation  on  its  account  was  approved  April  26,  181*0,  August  30, 
1890,  March  3,  1891,  and  August  23,  1894. 

The  walls  of  the  basement  and  of  the  superstructure  to  the  line  of 
the  window  sills  are  of  granite.  Above  that  the\-  are  of  bull'  brick 
with  granite  trimmings.  The  building  contains  a  cubic  area  of  287,842 
feet  and  is  supplied  with  steam  heat.  It  is  occupied  throughout  by 
the  postal  service. 

The  postal  receipts  during  the  liscal  year  1898-99  amounted  to 
$41,861.85.  In  189U  the  population  of  th(>  city  was  15,264.  and  in 
1900  it  was  18.607. 
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POST-dFFlCK,  CiirKT-HOUSE.  ETC.,  PEORIA.  ILL. 

Tliis  liuildiiiy  is  loeiited  on  the  east  corner  of  ^lonroe  and  Main 
streets,  on  a  plot  of  ground  fronting  northwest  ISO  feet  on  the  former, 
southwest  171  feet  on  the  latter,  and  l)o^unded  on  the  southeast  bj'  an 
alley.  It  was  authorized  and  appropriated  for  by  acts  of  Cong-ress 
approved  :May  9.  1S82,  July  7,  1S8-4.  :\Iareh  3,  ISSo.  June  30,  1886. 
August  4,  1886,  October  2,  1888.  and  August  30, 1890  (elevator).  The 
site  was  secured  by  purchase  October  13,  1882,  and  ilarch  2  and  5, 
1887.  for  §52,0011.  the  latter  purchases  being  authorized  by  the  act  of 
June  30,  1886,  which  extended  the  limit  of  cost  of  site  and  building 
and  provided  for  an  additional  story. 

Contracts  for  the  masonry  of  basement  and  superstructure  were 
awarded  Mai'ch  1,  1881,  and  March  5,  1881,  and  the  building  was 
comjDleted  and  occupied  in  the  spring  of  1889,  the  cost  of  construction 
(including  elevator)  being  Sii51.833.86. 

It  is  constructed  of  buH'  Amherst  (Ohio)  saridstone,  contains  an  area 
of  717,580  cubic  feet,  is  heated  by  steam  from  two  boilers,  and  is 
equipped  with  a  hydraulic  passenger  elevator.  There  are  sixteen 
rooms  occupied,  they  being  assigned  to  the  postal,  customs,  and  internal- 
revenue  services  and  United  States  courts. 

During  the  year  ended  June  30,  1899,  the  gross  internal-revenue 
and  postal  receipts  amounted  to  §21.922,965.69  and  §147.762.32,  respec- 
tively. In  1880  the  population  of  the  city  was  29,259;  in  1890,  41.024, 
and  in  1900.  56.100. 
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P(isT-(iFFirE.  nincr-HdusE.  etc..  (juincy.  ill. 

This  buildhio-  is  located  on  the  northeast  corner  of  Eightli  and 
Hampshire  streets,  on  a  plot  of  gTound  fronting  west  12U  feet  on  the 
former  and  south  180  feet  on  the  latter.  The  land  was  secured  by 
purchase  June  7,  1883,  for  the  sum  of  $15,500. 

Work  on  the  building  was  commenced  in  the  latter  part  of  1SS3, 
and  the  structure  was  completed  and  occupied  in  the  latter  part  of 
1887,  the  cost  of  construction  Ijeing  $lt)4,325.15.  The  stone  used  in 
the  walls  of  the  superstructure  is  Indiana  oolitic  limestone.  The  cubic 
contents  of  the  building  are  521,177  feet.  It  is  equipped  with  a  steam- 
heating  apparatus  operated  by  three  boilers,  and  is  occupied  by  the 
postal  and  internal-revenue  ser\-ices  and  pension  examiners. 

The  building  was  authorized  bj^  an  act  of  Congi'ess  approved  May 
9,  1882,  and  appropriations  on  account  of  its  construction  were  made 
by  acts  of  August  7,  1882,  Julv  7,  1881,  March  3, 1885,  and  August  4, 
1886. 

In  1887  the  postal  receipts  amounted  to  about  >^1(>,0U(),  and  during 
the  year  ended  June  30.  18!tU,  to  §7it,82t3.95.  In  1880  the  population 
of  the  city  was  27,268,  and  in  1900  it  was  36,252. 
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POST-dFFICE,  KIICKFORO.  ILL. 

This  buildino-  was  iiutliorizod  l>v  an  act  of  Couyress  approved  Feb- 
ruaiy  9,  ISSH,  and  was  appropriated  for  by  an  act  of  March  3,  IS'.tl.  It 
is  located  on  the  southwest  corner  of  Green  and  Main  streets,  on  a 
plot  of  ground  fronting-  north  156  feet  on  the  former,  cast  140  feet 
on  the  latter,  and  bounded  on  the  west  by  an  alley.  The  land  was 
secured  by  purchase  February  a,  1892,  for  the  sum  of  $17,600.  A 
contract  was  awarded  November  3,  1893,  for  trench  excavation,  stone 
masonry,  etc.,  and  the  building  was  completed  and  occupied  October 
1,  1895;  the  cost  of  construction  being  182,169.11. 

It  is  constructed  of  Portage  red  sandstone,  contains  a  space  of 
186,000  cubic  feet,  and  is  heated  b}'  steam  from  one  boiler. 

The  main  floor  is  occupied  principallj-  by  the  post-ofSce,  the  room 
in  the  northeast  corner  being  assigned  to  the  internal-revenue  service. 
The  attic  is  occupied  by  the  letter  carriers  and  pension  examiner. 

During  the  year  ended  June  30,  1899,  the  gross  postal  receipts 
amounted  to  f!68.986.50.  In  1890  the  population  of  the  city  was  23.581, 
and  in  1900  it  was  31.051. 
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POST-OFFICE.  ROCK  ISLAND.  ILL. 

This  building  was  iiuthorized  l)y  an  act  of  Congi-ess  approved 
December  M,  1890,  and  appropriated  for  bj-  an  act  of  ^larch  3,  1891. 
The  site  was  secured  by  condemnation  proceedings  for  the  siuu  of 
§9.0nO,  pavment  being  made  August  9.  1892.  It  is  situated  on  the 
southwest  corner  of  Second  avenue  and  Sixteenth  street,  fronting 
north  150  feet  on  the  former,  east  l-2(>  feet  on  the  latter,  and  bounded 
on  the  west  by  an  alley. 

A  contract  was  awarded  June  20, 1895,  for  the  erection  of  the  build- 
ing, and  the  structure  was  completed  and  occupied  December  11. 1896, 
the  cost  of  construction  being  $65.H50.iil:.  It  is  built  of  brick  with 
brownstone  trimmings,  and  contains  an  area  of  302,600  cubic  feet. 
There  ai'e  nineteen  office  rooms  which  are  occupied  principally  by  the 
postal,  customs,  and  internal-revenue  services,  and  the  United  States 
Engineer  Corps.  The  building  is  heated  by  steam  supplied  fi'om  one 
boiler. 

During  the  year  ended  June  30, 1899.  the  postal  receipts  amounted 
to  ^18,1:34. 74.  In  1890  the  population  of  the  city  was  13,634,  and  in 
1900  it  was  19.493. 
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COURT-HOUSE  AND  POST-OFFICE,  SPRINGFIELD.  ILL. 

This  building-  is  located  on  the  southeast  oornei-  of  Monroe  and  Sixth 
streets,  on  a  plot  of  ground  fronting  north  320  feet  on  the  former  and 
west  157  feet  on  the  latter.  The  lot  is  hounded  on  the  east  1.57  feet 
by  Seventh  street  and  on  the  south  by  a  16-foot  alle}\ 

The  ground  was  secured  by  purchas*^  and  donation  under  dates  of 
March  2,  1S57,  June  2,  1869,  October  7,  is72.  and  :\Iay  12,  1S85,  for 
the  aggregate  sum  of  $35,000.  The  building  was  commenced  in  1866 
and  completed  and  occupied  in  1869,  cost  of  construction  l)eing 
$287,80.3.85. 

It  is  constructed  of  stone,  contains  an  area  of  650,300  cubic  feet,  and 
is  occupied  principally  by  the  postal  and  internal-revenue  services, 
United  States  courts,  and  weather  bureau,  there  being  twenty-two 
rooms  assigned  to  these  branches.  Steam  heat  is  supplied  from  the 
city  plant,  as  is  also  power  for  the  operation  of  an  elevator  (electric). 

The  appropriations  on  account  of  the  building  were  made  bj'  acts  of 
Congress  approved  August  18,  1856,  July  28,  1866,  July  20,  1868, 
July  25.  1868,  March  3.  1869  (vol.  15.  p.  .306).  March  3. 1860  (vol.  15, 
p.  313),  April  20,  1870  (vol.  16,  p.  8-1)  (approaches),  April  20,  1870 
(vol.  16,  p.  86)  (furniture),  Julj-  15,  1870  (additional  land),  and  Feb- 
ruary 10,  1885  (additional  land). 

When  it  was  first  occupied  the  postal  receipts  aggregated  about 
$25,000  annually,  and  during  the  year  ended  June  30,  1899,  thej'  were 
$72,166.16.  In  1870  the  population  of  Springfield  was  17,364.  and  in 
1900  it  was  34,159. 
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CUSTOM-HOUSE  AND  POST-OFFICE,  EVANSVILLE,  INP. 

In  Auo'ust,  1873,  and  Feljruary.  IST-t,  the  Government  seeui-ed  by 
purchase  and  condemnation,  as  a  site  for  a  custom-house  and  post- 
office,  a  plot  of  ground  fronting-  north  300  feet  on  Second  street,  east 
150  feet  on  Sycamore  street,  south  300  feet  on  an  alley,  and  west  150 
feet  on  Vine  street,  the  total  cost  being  $98,!»1G.15. 

Work  on  the  building  was  commenced  in  the  summer  of  1876  and  it 
was  completed,  except  approaches,  and  occupied  in  1S79.  The  cost  of 
construction  was  $235,461.52. 

The  facade  of  the  l)uilding  is  on  Second  street.  It  is  constructed  of 
Bedford  (Ind.)  limestone,  contains  a  cul)ic  area  of  <>15,500  feet,  and  is 
heated  by  hot-water  system.  The  number  of  rooms  occupied  are 
nineteen,  thej*  being  assigned  principally  to  the  postal,  customs,  and 
internal-revenue  services.  United  States  courts,  inspectors  of  boilers 
and  hulls,  pension  examiners,  and  Weather  Bureau. 

The  legislation  on  account  of  the  building  was  approved  March  3, 
1873;  June  23.  1874:  March  3,  1875:  July  31.  1876:  March  3.  1877: 
June  20,  1878  (approaches):  June  16, 1880  (approaches),  and  August  2, 
1882  (outstanding  liability). 

The  following  is  a  comparative  statement  of  the  gross  receipts  from 
business  conducted  in  the  Iniilding:  Internal  revenue,  1879,  §204,989.48, 
1899,  1348,935.64;  customs,  1879,  $5,893.43,  1899,  $17,884.79;  postal, 
1879,  $28,407,26.  1899,  $84,144.85.  The  population  of  the  city  in 
1880  was  29,2S(>,  and  in  19(:»n  it  was  59,()(.)7. 
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cnrKT-HorsR  and  piist-offu'e.  fort  wayne.  ind. 

This  building  is  located  on  the  southeast  corner  oi  Berry  and  Clin- 
ton streets.  The  ground  was  secured  by  purchase  August  2i,  1883, 
and  January  21.  1887,  for  the  sum  of  ^34.000.  It  is  bounded  on  the 
north  l)y  Berry  street,  on  the  west  by  Clinton  street,  and  on  the  south 
by  a  14-foot  alley. 

Building  operations  were  commenced  early  in  1885,  and  the  struc- 
ture was  completed  in  1880  at  a  total  cost  of  $19(),3Ti.S..51,  exclusive  of 
site.  The  building  is  of  sandstone,  from  Sand  Point,  Mich.,  and  con- 
tains a  cubic  area  of  401,070  feet.  It  is  heated  1iy  steam,  and  is  pi'o- 
vided  with  a  passenger  elevator.  The  number  of  rooms  occupied  is 
ten,  assigned  principally  to  the  postal  and  internal-revenue  services, 
United  States  courts,  and  pension  examiner. 

The  legislation  on  account  of  the  building  was  approved  August  8, 
1882,  July  7,  1884,  February  28,  1885,  March  3,  1885,  May  17,  1886, 
August  4,  1886,  and  :March  30.  1888. 

The  gross  postal  receipts  during  the  first  j'ear  the  building  was 
occupied  were  about  $40,000.  During  the  fiscal  year  1898-09  they 
were  $87,466.39.  In  1890  the  population  of  the  city  was  35,303.  and 
in  1900  it  was  45.115. 
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rOT'RT-HnrSE  and  POST-OFFU'E,  IXDIANAPHLIS,  INT). 

Under  dates  of  Au.i;-ust  2t;»,  iN.^ti,  and  Novenil.)er  5.  1S5(1.  the  Uniterl 
States  purchased  grouiul  on  the  southeast  corner  of  Market  and  Prnn- 
sjdvania  streets  for  the  sum  of  $17,1<>'),  fronting  north  135  feet  on  the 
former  and  west  120  feet  on  the  latter.  A  three-story  buiiding,  in 
plan  70  by  90  feet,  the  nucleus  of  the  present,  was  constructed  thereon, 
and  completed  and  occupied  in  isiil,  the  cost  of  construction  being 
ii^l6ti.24:<).  August  12,  1873.  additional  ground,  fronting  67  feet  6 
inches  on  ^Market  street,  was  purchased  for  %>30.o0(>.  and  subsequenth' 
the  building  was  altered  and  extended,  the  work  i)eing  completed  in 
1871.  Under  date  of  June  25,  I88'.i.  additional  land,  fronting  on  Penn- 
sylvania and  Court  strcH'ts,  with  improvements  known  as  the  Talbott 
and  New  Block,  was  secured  for  the  sum  of  $11-8. 50(t,  making  the  total 
cost  of  the  ground  S>l'.i5.ti60,  it  having  a  frontage  north  and  south  of 
202  feet  6  inches  each  on  Market  and  Court  streets,  and  west  and  east 
198  feet  each  on  Pennsylvania  street  and  an  alley.  The  brick  buildings 
on  the  land  last  acquired  were  occujjied  in  part  liy  officers  of  the  Gov- 
ernment, other  portions  being  rented. 

The  appropriations  on  account  of  the  building  were  made  by  acts  of 
Congress  approv(>d  March  3,  1855,  March  3.  1857,  March  3,  1859, 
March  2,  18(U,  ]\larch  3,  18(53,  April  7,  186(3.  March  18,  1872.  June 
10,  1872,  March  3,  1873,  June  22,  1874,  March  3,  1875  (v.  IS,  p.  3it5). 
March  3,  1875  (v.  IS,  p.  1-OS),  March  3,  1881  (elevator),  and  Mav  14, 
1888  (Talbott  and  New  Block). 

The  main  structure  is  of  dressed  stone  and  contains  a  cubic  area  of 
594,300  feet.  It  is  heated  by  steam  and  hot-water  ajjparatus.  and  is 
equipped  with  a  hydraulic  passenger  elevator. 

During  the  year  ended  June  30.  1899,  the  gross  postal  receipts 
amounted  to  ^431.115.47.  In  187o  the  population  of  the  citv  was 
48.244.  and  in  1900  it  was  169.1(34. 

An  act  of  Congress  ajjproved  March  1,  1899,  which  authoi-izefi  the 
purchase  of  a  site  and  the  erection  of  a  new  court-house  and  post-office 
in  Indianapolis,  Ind..  provided  for  the  sale  of  this  property,  the  pro- 
ceeds to  be  applied  toward  payment  for  the  new  site.  A  proposal  for 
the  purchase  of  the  proyjerty  was  accepted  by  the  Secretary  of  the 
Treasury  February  .17.  IHOO.  the  price  being  ^400.100.  The  main 
building  and  portions  of  the  Talljott  and  New  Block  continue  to  be 
occupied  by  (iovernnient  officers,  at  a  specitied  rental,  pending  tin' 
completion  of  the  new  court-house  and  post-office.  Besides,  the  (iov- 
ernnient rents  one-half  of  the  first  floor  of  a  two-story  l)rick  structure 
constructed  by  the  purchasers  of  the  court-house  and  post-office  on  the 
northeast  corner  of  the  land  conveyed  to  them.  The  agreement  con- 
cerning the  erection  and  rental  of  this  two-story  building  was  effected 
by  a  letter  from  the  Secretary  of  the  Treasury  dated  Fcbruiu-y  13. 
1900.  The  structure  in  ()uestion  is  shown,  in  part,  in  the  illustration 
at  the  left  of  the  main  building.  The  Talbott  and  New  Block  is  also 
seen  in  part  at  the  right  of  main  Iniildiug. 
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POST-OFFICE,  LAFAYETTE.  IND. 

This  building  was  authorized  l)y  an  act  of  ^lay  lt)..lMto.  and  aj)pro- 
priated  for  by  acts  of  August  30,  1890.  and  ^March  3,  1891. 

The  site,  which  has  a  frontage  of  138  feet  north  on  Ferry  street,  130 
feet  east  on  Fourth  street,  and  is  liounded  on  the  south  by  an  alley, 
was  purchased  for  $15,000.  and  the  title  vested  in  the  United  States 
May  y,  1891. 

A  contract  was  awarded  April  23,  1892,  for  the  erection  of  the 
building,  which  was  completed  and  occupied  about  April  1.  I.s94,  the 
cost  of  construction  being  !t<()4. 845. 72.  It  is  of  Berea  (Ohio)  sandstone, 
and  contains  a  cubic  area  of  2o',t..573  feet.  It  is  provided  with  steam 
heat,  and  is  occupied  almost  entirely  by  the  postal  service. 

The  postal  receipts  for  the  years  ended  March  31.  1894  and  1900, 
were  §36.996.72  and  S47. 360.52.  respectively.  In  1890  the  population 
of  the  city  was  16.243,  and  in  1900  it  was  lb,116. 
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POST-OFFICK,  MADISON,  IND. 

This  Vjuilding-  was  authorizod  l»y  an  act  of  C'c)iii;-ro.ss approved  Decem- 
ber 2-i,  IS'JO.  and  appropriated  for  l)y  an  act  of  .Marcli  >'..  ISOI. 

Thesitewas  purciiased  for  $8,575,  and  tlic  title  vested  in  the  United 
States  March  21,  1.S92.  The  land  fronts  north  on  Third  street  122 
feet,  east  on  West  street  171  feet  H  inches,  and  south  on  au  alley  163 
feet  10  inches. 

A  contract  was  awarded  Auoust  24,  ISiJO,  for  the  erection  of  the 
i)uil(lino-,  and  it  was  completed  and  occupied  in  October,  1S!»7,  the  cost 
of  construction  being  $41,213.74. 

The  l)uildizio-  is  of  Portage  red  sandstone,  trimmed  with  15edford 
(Ind.)  limestone,  and  contains  a  cubic  area  of  1S5,  863  feet.  The  main 
fayade  is  on  West  street,  there  being-  an  entrance  also  on  Third  street. 
It  is  heated  by  steam,  and  is  occupied  by  the  postal  and  internal-revenue 
services. 

During-  the  year  ended  June  3<>.  iMt'.t,  the  postal  receipts  amounted 
to  $10,636.70.  In  1890  the  population  of  the  city  was  s,936,  and  in 
1900  it  was  7,835. 
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COURT-HOUSE  AM)  PdST-llFFlCE.  NEAV  ALBANY.  1X1). 

This  building  is  located  on  the  southwest  corner  of  Spring-  and  Upper 
First  (Pearl)  streets.  It  was  authorized  and  appropriated  for  hy  acts 
of  Congress  approved  ^Nlarcli  3. 1SS.5.  and  ]\Iarch  3. 1SS7.  The  ground 
was  secured  by  purchase  31arcli  9,  1S8G,  for  §14.0(10,  and  fronts  north 
120  feet  on  Spring  street  and  east  140  feet  on  Upper  First  or  Pearl 
street. 

A  contract  was  awarded  January  IS,  l.s87.  for  the  niasonrj',  and  the 
building  was  completed  and  occupied  in  September,  1888,  the  cost  of 
construction  being  Si8ii,81G.5*). 

The  building  is  constructed  of  Berea  (Ohio)  sandstone,  generall}', 
with  water  table,  steps,  belts  and  trinunings  of  openings  of  Bedford 
(Ind.)  limestone.  The  interior  is  tinished  in  quartered  oak.  Its  culnc 
contents  are  312,01)4  feet  and  it  is  divided  into  eighteen  office  rooms, 
etc.,  which  are  occupied  principally  1)V  the  postal  and  internal-revenue 
services,  United  States  courts,  and  pension  examiners.  The  post-office 
occupies  the  first  and  the  courts  most  of  the  second  floor.  The  Ijuild- 
ing  is  provided  with  steam  heat  supplied  by  one  boiler. 

The  adjoining  building  seen  in  the  illustration  is  the  county  court- 
house, which  is  separated  from  the  court-house  and  post-office  In'  a  20- 
foot  alley  and  a  space  of  IT  feet  G  inches  from  alley  to  post-office. 

The  gross  postal  receipts  have  increased  from  about  $16,000  in  1888 
to  |17,.587.3!)  during  the  year  ended  June  3(  1. 18!»;>.  In  1890  the  popu- 
lation of  the  city  was  21,059.  and  in  IIHM i  it  was  20,628. 
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POST-OFFICE,  SOUTH  liEXll,  IXD. 

This  building'  is  located  on  the  .southeast  eorner  of  Jefferson  and 
Main  streets,  on  a  plot  of  ground  130  feet  square,  l)ounded  on  the 
north  by  the  former,  and  on  the  west  by  the  latter.  It  was  authorized 
and  appropriated  for  by  aets  of  Congress  approved  January  2,  1891, 
and  ]\Iareh  3,  181)1,  respectively. 

The  site  was  secured  by  purchase  October  21,  ISUl,  for  the  sum  of 
$15,000.  A  contract  was  entered  into  August  17.  18!t<j,  for  the  erec- 
tion of  the  building,  and  the  structui'o  was  completed  and  occupied 
March  28,  1898,  the  cost  of  construction  ))cing  f.59,771.58. 

It  is  constructed  of  light  brown  l)rick,  with  limestone  trimmings 
and  granite  basement  walls,  contains  an  area  of  21o.S.58  cubic  feet,  and 
is  occupied  principally  by  the  postal  service.  Steam  heat  is  supplied 
from  one  boiler. 

During  the  year  ended  June  30,  IS'.t'.t,  the  postal  receipts  aggre- 
gated §63,ty:2.'±5.  In  ISHO  the  population  of  the  city  was  21,819,  and 
in  1900  it  was  3.">.99i». 
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POST-OFFICE,  ETC.,  TERKE  HAUTE.  IND. 

This  building  is  located  i>ii  the  southwest  comer  of  Cheriy  and 
Seventh  streets,  on  a  plot  of  ground  fronting  north  150  feet  on  the 
former  and  east  liU  feet  on  the  latter.  It  is  l)0unded  on  the  south 
150  feet  by  an  alley. 

The  land  was  secured  by  purchase  Septemlier  2S,  18S3,  for  ^20,000. 
The  building  was  commenced  under  a  contract  awarded  Noveml^er  7, 
1884,  and  was  completed  and  occupied  in  the  latter  part  of  1889,  the 
cost  of  construction  Iteing  ^lt)4.!'>66.41. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  July  7,  1882,  March  3,  1885,  August  4,  1880,  and  March  30, 
1888. 

The'  cubic  contents  of  the  building  are  501,927  feet.  The  number 
of  rooms  occupied  is  fifteen,  and  they  are  used  principally  by  the 
postal  and  internal-revenue  services.  The  structure  is  heated  by 
steam  supplied  l)y  an  outside  plant. 

During  the  year  ended  June  30,  1899,  the  postal  receipts  amounted 
to  §72,199.05.  In  1S80  the  population  of  the  city  was  26.042.  and  in 
1900  it  was  36,673. 


158 


HISTOKY    CK    Pl'ULIO    BTILDINGS. 


03 


HISTORY    OF    PUBLIC    BUILDINGS.  159 


POST-OFFICE,  r.riiLlXGTllX,  IOWA, 

This  l)uilding  is  located  on  the  northwost  corner  of  Fourth  and 
Valk\v  streets,  on  a  plot  of  ui'ound  I)ounde(l  on  the  cast  121  feet  by  the 
forinor,  south  117  fei^t  l>v  the  latter,  and  on  the  west  and  north  1)y  Iti- 
foot  and  1((  foot  6  inch  alleys,  respectively.  The  ground  was  secured 
by  purchase  April  27,  isit2.  for  the  sum  of  §(20.nO(). 

The  building  was  commenced  under  a  contract  awarded  December 
6,  1892,  and  it  was  completed  and  occupied  about  June  1.-18H6.  the 
actual  cost  of  construction  b(Mng  ^104.823.27. 

The  legislation  on  its  account  was  approved  ]\Iay  li,  is'.tii,  August 
30,  1890,  and  March  3,  ISKl. 

The  cubic  contents  of  the  building  are  27.'5, 869  feet.  It  is  heated  by 
steam,  and  is  occupied  by  the  postal,  customs,  and  internal  revenue 
services. 

During  the  year  ended  June  30,  1896,  the  gross  receipts  from  the 
internal  revenue  and  postal  business  were  §278.<)18.29  and  §49,106.70, 
respectively.  In  the  year  1898-99  they  were  $1,002,795.24  and 
$52,616.29,  respectively.  In  1890  the  population  of  the  city  was 
22,565,  and  in  19U0  it  was  23,201. 
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KKST-OFFICE.  CEDAR  KAPIDS.  inWA. 

This  building  is  located  on  the  'southeast  corner  of  Second  avenue 
and  Third  street,  on  a  plot  of  ground  fronting  north  loo  fo(^t  on  the 
former  and  west  140  foct  on  the  latter. 

The  ground  was  secured  by  purchase  May  21,  1891.  for  the  sum  of 
§21.000.  and  a  contract  was  awarded  June  8,  1892,  for  the  foundations 
and  V)asenient  and  area  walls.  The  V)uilding  was  completed  and  occu- 
pied in  January,  1895,  the  cost  of  construction  being  §105,814r.0(). 

The  building  Avas  authorized  1)\'  an  at't  of  Congress  approved  June  9, 
1890,  and  appropriated  for  by  acts  of  August  3o,  1890;  ]Maivh  3, 1891; 
and  August  5, 1892.  It  contains  a  cubic  space  of  299,326  feet,  is  heated 
by  steam,  and  is  occupied  T)y  the  postal  service  and  United  States 
courts,  the  iirst  floor  being  assigned  to  the  former  and  the  second  floor 
to  the  latter. 

During  the  first  year  the  l)uilding  was  occupied  the  postal  receipts 
amounted  to  §61,919.1.5,  and  in  the  year  ended  June  30,  1899,  to 
$7-1,692.01.  In  1890  the  population  of  the  city  was  18,020  and  in  1900 
it  was  25,656. 
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POST-OFFICE.  ETC.,  COUNCIL  BLITPS.  IOWA. 

An  act  of  Congresis  approved  May  35, 1882,  authoiized  this  liuiklino- 
and  limited  the  cost.  This  limit  was  extended  by  an  act  of  March  3, 
188.%  and  the  appropriations  were  made  by  acts  of  August  7,  1882, 
March  3,  1883,  and  March  3,  1885. 

On  December  4,  1882,  a  site  was  secured  by  purchase  for  $12,000. 
bounded  120  feet  6i  inches  on  the  north  by  Broadway,  192  feet  on  the 
east  b}'  Sixth  street,  and  on  the  south  by  a  lO-foot  allej'. 

Excavations  were  commenced  in  1884,  and  the  building  was  com- 
l^letedand  occupied  July  16.  1888.  the  actual  cost  of  construction  l)eing 
$232,437.94. 

The  building  is  of  dressed  stone  and  rests  on  a  pile  foundation.  It 
contains  a  cubic  space  of  522,726  feet,  is  provided  with  steam  heat, 
and  is  equipped  with  elevator  service.  Besides  the  first  floor,  which 
is  used  exclusivelv  l)y  the  post-ofEce,  the  number  of  rooms  assigned  is 
10,  occupied  principally  l)v  the  postal,  customs,  and  internal-revenue 
services.  United  States  courts,  and  pension  examiner. 

At  the  time  of  the  completion  of  the  building  the  population  of  the 
city  was  about  20,000,  -while  in  the  year  1900  it  was  25,802. 

The  gross  postal  receipts  during  the  year  ended  June  30, 1899,  were 
$50,943. 54.  The  customs  receipts  during  the  years  ended  June  30. 1893 
and  1899,  were  $1,210  and  $12,534.  respectively. 
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POST-OFFICE,  DAVENPORT.  IOWA. 

This  building  was  authorized  by  an  art  <if  Congress  approved  Jan- 
uary 2G,  1891,  and  appropriated  for  by  acts  of  March  3,  IsOl,  and 
August  18, 189-±.  It  is  located  on  the  southwest  corner  of  Fourth  and 
Perry  streets  on  a  plot  of  ground  fronting  north  120  feet  on  the 
former  and  east  130  feet  on  the  latter. 

The  ground  was  secured  by  purchase  December  1.5,  ISHl,  for  the 
sum  of  $5,500.  A  contract  for  trench  excavation  and  basement  and 
area  walls  was  awarded  February  28, 1893,  and  the  liuilding  was  com- 
pleted and  occupied  November  6,  1896,  the  cost  of  construction  being 
$118,620.83. 

It  contains  a  culiic  area  of  357,000  feet,  is  provided  m' ith  steam  heat, 
and  is  occupied  principally  by  the  postal  and  internal-revenue  services 
and  the  Weather  Bureau. 

During  the  3'ears  ended  June  30. 1890  and  1900,  the  internal-revenue 
receipts  amounted  to  8102,090  and  8221,165,  respectively.  The  postal 
receipts  during  the  years  ended  June  30, 1897  and  1900,  were  860,601. 78 
and  877,366.81,  respectively.  In  1S90  the  population  of  the  city  was 
26,872  and  in  1900  it  was  35,254. 
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.  rOURT-HOrSE  AND  rilST-OFFICE.  PES  MIJINES.  IOWA. 

This  buikliny  i.s  situiited  on  the  northeast  eornor  of  Court  avenue 
and  Fifth  street,  on  a  plot  of  ground  fronting  south  132  feet  11  inches 
on  the  former,  west  133  feet  1  inch  on  the  hitter,  and  bounded  on 
the  north  and  east  by  alleys. 

The  ground  was  secured  by  purchase  Januarj^  T,  18H7,  for  !?15,(i00, 
and  the  building  as  then  constructed  was  couipleted  and  occupied  in 
1871,  the  cost  of  construction  being §217,023. 52.  The  walls  of  the  base- 
ment and  of  the  superstructure  are  of  limestone  from  Keokuk,  Iowa, 
and  Joliet,  111.,  respectively.  The  size  of  the  original  building  was 
80  by  120  feet,  two  stories  high,  and  mansard  roof.  In  ls83  work  was 
commenced  on  the  construction  of  an  additional  story,  and  subse- 
quently, in  June,  188.").  on  the  extension  at  the  north  side  of  the  struc- 
ture. All  the  work  of  extension  and  alterations  was  completed  in  the 
latter  part  of  1889  at  a  cost  of  ^333,0O(_».  The  addition  is  from  a  line 
between  the  third  and  fourth  tirst-storv  windows  on  the  Fifth  street 
side,  counting  from  the  north  end,  and  extends  back  the  full  width  of 
the  building,  the  materials  used  being  the  same  as  in  the  original 
structure. 

As  finally  completed  the  building  contains  a  cubic  area  of  1,097,500 
feet.  It  is  heated  by  steam  and  is  provided  with  two  hydraulic  passen- 
ger elevators.  Besides  the  first  floor,  which  is  used  exclusively  by  the 
post-office,  the  number  of  rooms  occupied  is  11,  thev  being  assigned 
principally  to  the  postal,  customs,  and  internal-revenue  services.  United 
States  courts,  pension  agencj',  land  office,  and  Weather  Bureau. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress  approved 
July  28,  1866;  March  2,  1867;  July  20,  1868;  April  2o,  1870  (v.  16,  p. 
85):  April  30,  1870  (v.  16,  p.  86);  July  15, 1870;  April  20,  1871;  Aug- 
ust 7,1882;  March  3,  1883;  July  7,  1881;  March  3,  1885,  and  June  30, 
1886. 

During  the  year  ended  June  30,  1S9'.(,  the  postal  receipts  amounted 
to  $251,525.13.  In  1890  the  popuhition  of  the  city  was  50,01>3,  and  in 
1900  it  was  62,139. 
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CUSTOM-HOUSE  AND  POST-OFFCE,  DUBUQUE,  IflWA. 

An  act  of  Coiigie.ss  of  Auoust  18,  ISotJ.  uppropriated  $20,(»00  for 
purfhase  of  a  site  and  $S.S,0(X>  for  erection  of  a  .stone  l)uilding  thereon 
at  Dubuque,  Iowa.  10  per  cent  of  the  latter  amount  to  cover  architect's 
compensation. 

A  site  was  secured  by  purchase  April  9,  lSo7,  for  >f-2i  ),< )0< ),  fronting  102 
feet  i  inches  west  on  Locust  street,  lli  feet  south  on  Ninth  street, 
and  bounded  on  the  east  bj-  an  alley  23  feet  wide.  Building  opera- 
tions were  commenced  soon  afterwards,  but  were  suspended  for  a  time 
during  the  civil  war,  and  the  structure  was  not  completed  until  1866. 
The  exterior  walls  of  the  superstructure  are  of  limestone  from  Nauvoo, 
111.     The  cost  of  the  structure,  exclusive  of  site,  was  81T1:,6S7..50. 

Appropriations  for  the  prosecution  and  completion  of  the  work  were 
made  by  acts  of  March  3,  1857,  March  11,  1S(U,  and  Ajjril  7.  1866, 
l)esides  which  funds  were  transferred  from  appropriations  for  "  Cus- 
tom-house, Gloucester,  Mass.,""  ''Custom-house,  San  Francisco,  Cal.," 
and  "Marine  hospital  at  Evansville.  Ind." 

In  pursuance  of  an  act  of  Jidy  7,  1881,  a  lot  adjoining  the  Govern- 
ment property,  fronting  west  about  60  feet  on  Locust  street  and  111 
feet  deep,  was  purchased  for  ^5,000,  and  on  January  .^).  1886,  a  con- 
tract ^^'as  entered  into  in  pursuance  of  an  act  of  March  3,  188.5,  appro- 
priating <?8,000  for  work  on  approaches,  which  work  was  completed 
in  the  latter  part  of  that  year. 

The  l)uilding  contains  a  cubic  area  of  350,000  feet,  is  heated  by  steam 
supplied  by  the  Bank  and  Insurance  Building  Company',  and  is  occupied 
principally  by  the  postal  antl  internal-revenue  services  and  the  United 
States  courts.  Besides  the  first  floor,  which  is  occupied  entirely  by 
the  post-ofEc-e,  eleven  rooms  are  assigned  to  the  public  service. 

An  act  of  March  2,  1899,  authorized  the  enlai-gement  and  alteration 
of  the  building  at  a  limit  of  cost  of  $100,000,  and  an  act  of  March  3, 
18911,  appropriated  $50,0<J0  on  account  of  the  work.  On  Decem))er 
1,  1899,  a  contract  was  awarded  for  constructing  an  extension,  three 
stories  and  basement,  fronting  59  feet  on  Locust  stre(>t  and  (il  foet 
deep.  The  walls  of  this  exensiou  are  of  Lamont  limestone.  The 
removal  of  M'indow  sash  and  the  debris  on  the  sidewalk,  shown  in 
the  illustration,  are  incident  to  th"  performance  of  this  work. 

The  gross  postal  receipts  collected  in  the  1  milding  during  the  first  year 
of  its  occupancy  were  $16,693.53  and  for  the  fiscal  _year  1898-99  they 
were  $75,914.31.  The  receipts  of  the  oifice  of  the  collector  of  internal 
revenue  for  the  fiscal  year  1S9S-99  were  $l,o(>o.l(;i.02.  The  popula- 
tion of  the  city  in  1866  was  about  16,o0().     In  19()0  it  was  36,297. 
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P(KST-(1FF1('E,  FORT  [KIPGE,  IOWA. 

lu  pursuance  ot  acts  of  Congie.ss  approved  .lanuarv  :-'l,  IS'.^l.  and 
March  3,  1S91,  a  plot  of  ground  fronting  south  11<)  feet  on  Central 
avenue  and  west  140  feet  on  Ninth  street  was  secured  b}-  purchase 
August  4,  ISitl,  for  the  sum  of  $3,500,  and  a  contract  entered  into 
September  5,  1892,  for  the  erection  of  the  present  building  thereon. 
The  structure  was  completed  and  occupied  in  February,  1895,  the 
actual  cost  of  construction  being  5;T2.84'.t.42.  During  the  latter  part 
of  1895,  under  the  provisions  of  an  act  of  ;March  2,  1895,  certain  alter- 
ations were  made  in  the  attic,  increasing  the  iuunl>er  of  rooms,  etc. 

The  building  is  constructed  of  ])rick,  with  stone  trimmings.  It 
contains  a  cubic  area  of  261,823  feet,  is  heated  by  steam,  and  is  occu- 
pied by  the  postal  service,  United  States  courts,  and  pension  agent. 

Since  the  occupation  of  the  building  the  annual  postal  receipts  have 
increased  from  about  |16,000  to  820,352.13  in  tlie  tiscal  year  1898-99, 
and  since  1890  the  population  of  the  city  has  increased  from  1,871  to 
12,ltl2  in  19(Mi. 
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COURT-HOUSE.  POST-UFFll'l-:.  F/ir.,  KFJIKUK,  IOWA. 

This  Imildiny  was  authorizfd  l)V  an  act  of  Coii<^'ress  approved  Feb- 
ruary ^.-j,  isSo,  and  appropriated  for  1>\-  acts  of  [Marcli  ?>,  1SS5,  July 
10,  lS8t),  March  30,  1888,  and  August  80,  1890. 

The  site  was  secured  b}'  purchase  Noxeuiber  •>,  1885,  for  the  suui  of 
§6.700,  and  has  a  frontage  of  j!00  feet  northeast  on  Blondeau  street 
and  ll<t  feet  northwest  on  Seventh  street.  A  contract  foi- the  erec- 
tion of  the  t)uilding  was  awarded  February  1,  1887,  and  the  structure 
was  practicall}'  completed  and  occupied  in  the  sunmier  of  l.SKO.  the 
cost  of  construction  Ijeing  §155, ^7-1. '.U.  During  the  latter  part  of 
1800  and  early  in  1801  the  tower  was  extended  and  some  woriv  per- 
formed on  the  approaches. 

The  basement  walls  are  of  Bedford  (Ind. )  limestone  and  the  super- 
structure of  lirick  and  terra  cotta. 

The  ])uilding  contains  a  cubic  area  of  llS.iiOO  feet.  It  is  provided 
with  steam  heat  and  is  occupied  by  the  postal  service.  United  States 
courts,  pension  examiner,  and  Weather  Bureau. 

During  the  j-ear  ended  June  30,  I8'.t!».  the  gross  postal  receipts 
amounted  to  §42,913.91.  In  IS'.M)  the  population  of  the  city  was 
11.101  and  in  1900  it  was  14,«11. 
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P(KST-(IFFII'E,  ETC.,  OTTUMWA,  IOWA. 

This  building  was  authorized  l>y  an  act  of  Congress  approved  Auoiist 
8,  1888,  and  appropriated  for  by  acts  of  October  2.  1888.  and  April  1. 
1800,  the  latter  appropriation  l)eing  for  approaches. 

The  land  was  donati^d  to  the  Govei-iunent  January  i'.;i.  1880.  and  lias 
a  northwest  frontage  of  '.*<>  feet  on  C'ouit  street  and  southwest  frontage 
of  132  feet  on  Third  street.  The  southeast  side  of  tiie  lot  is  bounded 
by  a  16i-foot  alley.  A  contract  was  a^^arded  !March  2,  1880.  for  the 
erection  of  the  building,  and  the  structure  was  completed  and  occu- 
pied in  the  latter  part  of  Is'.H),  the  cost  of  construction,  including 
approaches,  being  ^•12,2(3:-5.i:j. 

It  is  built  of  red  brick  and  contains  an  area  of  235,000  cubic  feet. 
The  first  floor  is  occupied  entirely  Ijy  the  postal  service,  and  the  second 
floor  principally  by  the  pension  examiners  and  deputy  marshal. 

In  the  basement  is  located  a  heating  plant  which  is  not  used,  heat 
being  supplied  by  the  Ottumwa  Electric  Company  from  a  public  heat- 
ing apparatus. 

When  the  liuilding  was  flrst  occupied  the  postal  receipts  amounted 
to  about  §30,000  annually,  and  have  increased  to  §38.<)87.51  during  the 
year  ended  June  30.  18011.  In  1800  the  population  of  the  city  was 
1-t.OOl.  and  in  lOOo  it  was  Is.lnT. 
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CIHIRT-HOUSE,  POST-dFFlCE,  AND  CUSTOM-HOUSE.  SIOUX  CITY.  IOWA. 

This  buikUug-  is  locatud  on  the  uorthrust  corner  of  Sixth  uiul  I)oug- 
lass  streets,  on  a  plot  of  g-round  150  foot  square,  bounded  on  the  south 
by  the  former,  on  the  west  l)y  the  l:itt(M-.  and  on  the  north  and  east  by 
20-foot  alleys. 

It  was  authorized  by  an  act  of  Congress  approved  January  15, 1S!>1, 
and  the  land  was  secured  by  purchase  Octobtn-  IT.  1S92,  for  the  sum  of 
121,000. 

A  contract  for  excavating',  foundations,  etc.,  was  awarded  October 
18,  1898,  and  the  building  was  completed  and  occupied  by  the  post- 
office  February  14,  ISKT,  the  other  officials  moving  in  on  March  1, 
1S'.»7.     The  cost  of  construction  was  |234,9()(3.58. 

It  is  constructed  of  Legrand  (Iowa)  limestone  for  the  basement 
and  Bedford  (Ind.)  limestone  for  the  superstructure,  contains  an  area 
of  875,041  cubic  feet,  and  is  heated  l)y  steam  (direct  and  indirect 
radiation)  supplied  from  three  l)oilers.  There  are  thirty-two  rooms 
occupied,  they  being  assigned  to  the  postal,  customs,  and  internal- 
revenue  services,  United  States  courts.  United  States  engineers,  and 
Weather  Bureau.  The  building  is  provided  with  a  hydraulic  passen- 
ger elevator. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  March  .3,  1891,  August  5.  1S02,  August  18,  lSi)4,  March  2, 
1895,  and  June  11,  1896. 

During  the  year  ended  June  ot»,  189Vt,  the  postal  receipts  amounted 
to  $102,259.52.  In  1S!»0  the  poptdation  of  the  city  was  37.80fi,  and  in 
1900  it  was  33,111. 

12242—01 12 
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POST-OFFICE.  ATCHISON.  KANS. 

This  building  was  authorized  hy  an  act  of  Congress  appro\"t'd  ]May 
Iti,  1S90,  and  appropriated  foi-  1)y  acts  of  August  ?>0.  1S90.  and  ISIarch 
3,  IS'.'l.  It  is  located  at  the  northeast  corner  of  Kansas  a\eiuie  and 
Seventh  street,  on  a  plot  of  ground  Itounded  on  the  south  135  feet  ))V 
the  former,  on  the  west  15t>  feet  l)v  the  latter,  and  on  the  north  Ijy  a 
15-foot  alley.  The  land  was  secured  ]\Iarch  li>,  18!'l.  l>y  j^urchase,  for 
Hi,  500. 

The  Iniilding,  wiiich  is  of  limestone,  was  conunenced  under  a  con- 
tract awarded  June  24-,  18'.»2,  and  was  completed  and  occupied  ]Mai'ch 
15,  1894,  the  actual  cost  of  construction  l)eing  $85,393.11. 

The  cubic  contents  of  the  building  are  279.7-1:2  feet.  It  i^  lieated  by 
steam  and  is  occupied  by  the  postal  service. 

The  receipts  of  the  post-office  amounted  to  831,575.39  durhig  tlie 
3'ear  ended  June  3tt,  1899.  In  is'.tu  the  population  of  the  city  was 
13.963.  and  in  190u  it  was  15.722. 
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COURT-HOUSE  ANII  PdST-OFFK'E,  FORT  SCOTT,  KANS. 

This  building  was  authorized  and  appropriated  for  l>y  acts  of  Con- 
gress appi'oved  March  3.  1885.  August  -i.  1886.  January  29.  1887.  and 
:\Iarch  -2,  1889. 

The  site  ^was  donated  to  the  United  States  September  V>.  I:s87,  and 
is  on  the  southwest  corner  of  First  street  and  Scott  avenue,  bounded 
on  the  north  1:^0  feet  by  the  former,  on  the  east  l<t(»  fe(^t  liy  the  latter, 
and  on  the  west  by  an  l8-foot  alley. 

A  contract  for  the  erection  of  the  building  was  awarded  Septenib(>r 
21,  1887,  and  the  structure  was  completed  and  occupied  in  the  early 
part  of  1890,  the  cost  of  construction  being  §l09,-±oi.3!t. 

It  is  constructed  of  red  brick  with  stone  trimmings,  has  an  area  of 
356,000  cubic  feet,  and  is  heated  by  steam  (direct  and  indirect  radia- 
tion). The  first  and  second  floors  are  occupied  entirely  by  the  post- 
ofiice  and  courts,  respectively,  and  the  third  floor  by  brauches  of  both. 

During  the  year  ended  June  3U.  ls91».  the  gross  postal  receipts 
amounted  to  «17.77(i.2i'.  In  189<J  the  population  of  the  city  was 
11,9-16.  and  in  I'.tnn  it  was  10,322. 
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COUKT-HOrSE.  POST-OFFICE,  ETC..  LEAVENWORTH,  KANS. 

This  building  i.-s  located  on  the  northeast  corner  of  Shawnee  and 
Fourth  streets,  on  a  plot  of  ground  fronting-  south  100  feet  1  inch  on 
the  former,  west  135  feet  6  inches  on  thc^  latter,  and  bounded  on  the 
north  I)}-  an  alley.  The  site  was  secured  1)}^  purchase  December  24. 
ISS?..  for  SlO.OUO. 

A  contract  for  the  ei'ection  of  the  basement  and  superstructure  of  the 
building-  was  awarded  June  21, 1886.  In  Julj-,  1889,  the  first  floor  was 
occupied  by  the  post-oflice,  and  the  upper  floors,  except  the  fourth, 
were  occupied  in  June,  1890.  The  cost  of  the  building,  exclusive  of 
land,  was  'Sl68.s70.92.  The  legislation  on  its  account  is  contained  in 
acts  of  Congress  approved  August  7,  18S2,  March  3, 1883,  July  7,  1881, 
:March  3.  1885,  August  4.  1886,  March  30,  1888,  April  4,  i89i),  and 
March  3,  1891  (fourth  story  and  elevator). 

The  building  is  constructed  of  Ohio  blue  sandstone,  and  contains  a 
cubic  area  of  610,174  feet.  It  is  provided  with  steam  heat  and  elevator 
service,  and  is  occupied  mainly  by  the  postal  and  internal-revenue  serv- 
ices and  United  States  courts.  Besides  the  first  floor,  which  is  used 
entirely  by  the  post-office,  the  number  of  rooms  assigned  is  fifteen. 

In  1889  the  gross  internal-revenue  and  postal  receipts  were  §250,<i(t<) 
and  §29,500,  respectively,  and  during  the  j^ear  ended  June  30,  1899, 
they  were  §944,825.37  and  §33,529.91.  In  1890  the  population  of  the 
city  was  19,768,  and  in  1900  it  was  20,735. 
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PnST-DFFlCE.  SALINA.  KANS. 

This  building  is  located  on  the  southwest  corner  of  Iron  avenue 
and  Seventh  street,  on  a  plot  of  ground  fronting  north  Il'O  feet  on 
the  former,  east  100  feet  on  the  latter,  and  liounded  on  the  west  hy  a 
Id-foot  alley. 

The  land  was  secured  )»y  purchase  June  'J2,  l.s'.tl.  f(.)r  ^^lii.iHK),  Ijut 
active  building  operations  were  not  commenced  initil  1S95,  a  contract 
for  erection  anl  completion  having  been  awarded  June  38  of  that 
year.  The  structure  was  completed  and  occupied  Octolier  1,  IS'.Ni,  the 
cost  of  construction  being  §62,931.9:2.  It  is  constructed  of  red  brick, 
trimmed  with  Portage  (]Mich.)  red  sandstone,  contains  an  area  of 
21.5,376  cubic  feet,  and  is  heated  l)y  steam  from  one  boiler.  The  first 
floor  is  assigned  to  the  post-ofHce  and  the  second  floor  to  the  United 
States  courts. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  June  26,  1890,  August  30,  1890,  and  March  3,  1891. 

The  postal  receipts  have  increased  from  §11.19"  during  the  year 
ended  June  30.  1896.  to  §27.907  during  the  year  ended  June  30.  191KI. 
In  1890  the  population  of  the  city  was  6.11!t.  and  in  19(i()  it  was  6.071. 
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COURT-HOrSE  AXll  PlIST-dFFICK.  TnPEKA.  KANS. 

This  luiildiny  is  located  on  tlif  northeast  coniei'  of  Fifth  and  Kansas 
avenues,  on  a  plot  of  g'round  l.V»  feet  sijuare,  bounded  on  the  south  by 
the  former,  on  the  west  In*  the  lattei'.  and  on  the  east  b}'  a  20-fo()t  alley. 

It  was  conunenced  under  a  contract  awarded  January  11,  1879,  for 
basement  and  area  wails,  and  was  completed  and  occupied  ]\Iarch  1, 
1884,  the  cost  of  construction  ])eing  $2S(>,05S.2J:.  The  material  used  in 
the  walls  of  the  superstructure  is  Cottonwood  Falls  (Kans.)  limestone. 

The  appropriations  on  account  of  the  building-  were  made  by  acts  of 
Congress  approved  March  3,  187.5,  June  20, 1878,  ]March  3,  ls7'.t,  June 
IC.  ISSi),  March  3,  l-isl,  August  7,  1SS2,  March  3, 1883  (tower  clock), 
July  7.  188-1:  (approaches),  and  August  18,  1804  (elevator). 

The  building  contains  a  cubic  space  of  7.5.5,600  feet,  and  is  provided 
with  steam  heat  and  an  electric  passenger  elevator.  The  numlier  of 
rooms  occupied  is  tliirty,  they  being  assigned  mostly  to  the  post- 
office  and  United  States  courts. 

The  first  purchase  of  land  on  account  of  this  building  was  made 
September  1(3,  1875,  when  100  feet  fronting  on  Kansas  avenue,  at  the 
corner  of  Fifth  avenue,  were  secured  for  §20,00t),  one-half  of  which 
amount  was  paid  by  the  citizens  of  the  city.  Under  an  act  of  June  4, 
18VI7,  additional  land  was  purchased  October  10,  1897,  for  §^25,000. 

An  enlargement  of  the  building  was  authorized  and  appropriated  for 
by  acts  of  March  1,  1899,  and  ^larch  3,  1899,  and  a  contract  for  the 
work  was  awarded  March  8,  1900.  The  extension  is  to  be  38  feet  10 
inches  by  112  feet  10  inches,  constructed  on  the  north  side  of  the  build- 
ing and  carried  up  three  stories,  with  exception  of  the  center  portion, 
which  is  to  be  one  story. 

The  postal  receipts  have  increased  from  about  $60,000,  during  1884, 
to  §117,226.41  in  the  year  ended  June  30,  189!j.  In  1880  the  popula- 
tion of  the  citv  was  15.452,  and  in  1!»00  it  was  33,608. 
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POST-OFFICK  AND  ('(irifT-HnrSE,  WICHITA.  KANS. 

This  building"  is  located  on  the  northwest  corner  of  Wiiliaiu  and 
Market  streets,  on  a  plot  of  ground  l.JO  feet  square,  hounded  on  the 
south  by  the  former,  east  by  the  latter,  and  on  the  north  and  west  !)y 
16-foot  alleys. 

The  land  was  secured  bj'  purchase  August  3, 1886,  for  ^1,500,  and  a 
contract  was  awarded  .Tanuary  15,  1887,  for  the  foundations  and  base- 
ment walls.  The  building  was  occupied  August  1,  18'.tO,  and  finally 
completed  in  the  latter  part  of  that  year,  the  cost  of  construction 
being  8:^06, jJ08. 27.  The  walls  of  the  superstructure  are  of  Bedford 
(Ind.)  limestone. 

The  building  was  authorized  by  an  act  of  Congress  approved  March 
3,  1885  (v.  23,  p.  347),  and  appropriated  for  by  acts  of  March  3,  1885 
(v.  23,  p.  482),  May  24,  1886,  July  0.  1888.  ancl  August  30,  1890  (heat- 
ing and  elevator). 

The  building  has  a  cubic  contents  of  677,192  feet.  It  is  heated  by 
steam  and  is  provided  with  a  passenger  elevator.  The  number  of 
rooms  occupied  is  fifteen,  they  being  assigned  principally  to  the  postal 
service  and  United  States  courts. 

During  the  year  ended  June  3(i,  189!>,  the  postal  receipts  amounted 
to  857,025.35.  In  ISIH)  the  ]>opulation  of  the  city  was  23.853.  and  in 
1900  it  was  l'4.t;71. 
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COURT-HlirSE  AXI)  PllST-OFFICK,  I'dVINirmX.  KY. 

This  building-  is  situated  on  a  plot  of  ground  fronting  north  ItlS  feet 
on  Third  street,  east  li8  feet  on  Court  avenue,  south  168  feet  on  Park 
place,  and  west  l-iS  feet  on  Scott  street.  The  uiain  entrance  is  from 
.Scott  street,  there  being  side  enti-ances  from  Third  street  and  Park 
place. 

The  ground  was  purchased  September  25,  1S73,  at  a  total  cost  of 
$30,660.5.5.  The  building  was  commenced  in  1<ST5,  and  it  was  com- 
pleted and  occupied  in  January.  1870,  the  actual  cost  of  construction 
being  S261:.231.01. 

It  is  constructed  of  limestone,  contains  a  cubic  space  of  708,300  feet, 
and  is  supplied  with  steam  heat.  Twenty-nine  rooms  ai'e  occupied, 
they  being  assigned  pi'incipally  to  the  postal  and  internal-revenue  serv- 
ices. United  States  courts,  and  pension  examiner. 

The  legislation  on  .account  of  the  building  is  contained  in  acts  of 
Congress  approved  February  17.  1873,  June  23,  1874:,  and  ilarch  3, 
1875. 

During  the  first  j'ear  the  building  was  occupied  the  internal-revenue 
and  postal  receipts  amounted  to  §2, 495. -±96. 23,  and  S20,0<iO,  respec- 
tively, while  during  the  year  ended  June  3n,  1899.  they  amounted  to 
13,072,438.41  and  ^52,986.83.  In  1880  the  jwunlation  of  the  city  was 
29,720,  and  in  1900  it  was  42.938. 
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COUKT-HOUSE   AND   PuST-UKFle'E,   FkANKFORT,  Ky. 
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CUURT-HOUSE  AND  I'dST-dPFll'E.  FRAXKFUliT.  KY. 

This  liiiilding'  is  located  on  tlic  soutlnvcst  conuT  of  W'appiiiy  and 
St.  Clair  streets,  on  a  plot  of  i;'round  fi-oiitiiii;-  north  Iso  feet  on  the 
former  and  east  12()  feet  on  the  latter. 

The  site  was  secured  by  purchase  April  In.  ls,s;-;,  fur  the  sum  of 
$17,400,  and  a  contract  for  the  erection  of  tlie  building- was  awarded 
April  24,  1SS4.  the  structure  being  completed  and  occupied  Feljruary 
12,  1887.  During  the  erection  of  the  superstructure^  the  contractor 
a>)andoned  the  work,  and  it  was  completed  bv  the  (iovcrnmcnt. 

The  building  is  constructed  of  Dark  Hollow  Bedford  (Ind.)  lime- 
stone, and  cost  §llo.4(i7.4o,  exclusive  of  site.  It  has  an  anni  of  8.S7,ii70 
cubic  feet,  and  is  heated  by  hot  water  from  one  boiler. 

The  first  floor  is  occupied  by  the  postal  and  internal-revenue  services, 
the  second  l)y  the  United  States  courts,  and  the  third  liy  the  offices  of 
the  United  States  engineers  and  jury  and  court  dcjcket  rooms. 

The  legislation  on  account  of  the  building  is  contained  in  act.s  of 
Congress  approved  April  26,  1882,  March  o,  ls8.i.  June  80.  1886, 
October  2, 1888,  March  2, 1889,  and  September  81  >,  18;»0,  the  last  three 
acts  being  on  account  of  labor  and  materials  furnished  by  defaulting 
contractor. 

During  the  years  ended  June  80,  188S,  and  June  80,  Is'.t'.t.  the  jjostal 
receipts  aggregated  about  §8,()()0  and  S17,783.26,  respectively.  In 
IS'.tO  the  population  of  the  city  was  7,892.  and  in  1900  it  was  9,487. 
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PlIST-iiFFICE.  ETC.  LF.XINGTUN.  KY. 

This  Imilding  was  authorized  and  appropriated  for  Uy  ads  of  Con- 
gress approved  March  3,  1885,  and  Aug-ust  24,  1886.  April  1,  1880. 
a  site  was  secured  by  purchase  for  $20,000,  fronting  southwest  1-40 
feet  on  Main  street,  which  is  82  feet  wide,  and  southeast  l.'>(>  feet  on 
Walnut  street,  which  is  ill  feet  wide. 

A  contract  was  awarded  September  27,  ISNt],  for  excavating  and 
foundations,  and  the  ])uilding  was  completed  and  occupied  in  Fe]iruar_v, 
1889,  the  cost  of  construction  l)eing  $121,929.67.  It  is  of  local  .sand- 
stone, and  contains  a  cubic  area  of  411,000  feet.  It  is  heated  l)y  hot- 
water  apparatus  and  open  grates,  and  is  occupied  mainly  by  the  postal 
and  internal-revenue  services. 

The  gross  receipts  from  internal  revenue  during  t-he  hscal  years 
1888-89 and  1898-99  were $2,(»19.0(il. 86 and $2, .357,622. ] 8,  respectively. 
The  postal  receipts  during  the  latter  fiscal  year  were  $53,139.40.  In 
189(1  the  population  of  the  city  was  21,567,  and  in  I'.tdO  it  was  26,369. 
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COURT-HOUSE.  POST-OFFICE.  ETC..  LOUISVILLE,  KY. 

This  buildino-  is  loi-utcl  on  the  northeast  corner  of  Fourth  and 
Chestnut  streets,  on  a  ])h)t  of  yround  fronting-  west  ;-)iil»  feet  on  the 
former  and  south  ti5(i  feet  on  the  hitter.  The  g'round  was  secured 
March  19,  1883.  by  inirchase,  for  the  sum  of  $l-±0.0O(i.  A  contract 
for  the  general  excavation  was  awarded  June  9.  IS.s.i.  and  for  the 
stonework  of  the  superstructure  Maich  1.  1886.  In  isii:-]  the  ))uilding 
was  completed  and  occupied  throughout,  the  cost  of  construction  being' 
8l,l<>i''.814.'.i-2. 

The  legislation  on  its  ac(()unt  is  contained  in  acts  of  Congress 
approved  May  25,  188->.  March  3,  1883,  March  3.  18S5  (v.  L^3.  p.  319). 
March  3,  1885  (v.  23.  p.  4sl).  August  4,  l88t3.  March  3,  1887,  March 
30,  1888.  October  2.  l88s.  October  19.  1888,  March  2.  1SS9.  August 
30.  1890.  and  August  r,.  1892. 

The  building  is  constructed  (<f  Saleui  (Ind.)  limestone,  and  contains 
a  cubic  area  of  3.115.235  feet.  It  is  provided  with  exhaust  steam 
heat,  mechanical  ventilating  apparatus,  and  an  electric-lighting  plant. 
There  are  two  hydraulic  passenger  elevators  operating  between  the 
Iwsement  and  fifth  lloor.  and  two  freight  lifts  extending  to  the  first 
floor.  The  mechanicid  power  is  developed  by  eight  horizontal  tubular 
boilers. 

The  first  floor  is  occupied  entirely  by  the  post-ofBce.  and  the  second 
floor  by  the  United  States  courts.  The  other  branches  of  the  j>uiiiic 
service  occupying  space  in  the  building  are  mainly  the  customs  and 
internal-revenue  services,  pension  bureau,  weather  bureau,  ar.d  Unitt'd 
States  engineers.     Above  the  iirst  stoiy  there  are  one  hundred  rooms. 

During  the  year  ended  June  30.  1899.  the  postal  and  internal-revenue 
receipts  were  $-441. 212. s-t  and  ^12,<!35, 497. 18.  respectively.  In  1890 
the  population  of  the  city  was  161,129,  and  in  19()()  it  was  204.731. 

Prior  to  the  construction  of  this  building  the  Government  occupied 
a  custom-house  and  post-oftice  building  located  at  the  southwest  corner 
of  Third  and  Green  streets,  which  building  was  constructed  in  1854- 
1857.  The  property  was  sold  rlune  15.  1896.  for  the  sum  of  $50,000, 
under  authority  of  an  act  approved  August  4,  1894. 
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POST-nTFK'E.  ETC.,  (IWENSBORO,  KY. 

An  act  of  Congress  approved  FeWniarv  Id.  IMST,  authorized  this 
building-  and  made  an  ai)propriation  therefor.  The  site  was  donated 
to  the  Government  October  ;^>1,  Lss7.  and  is  located  on  the  southeast 
corner  of  Third  and  Allen  streets,  with  a  frontage  north  of  loo  feet 
on  the  former  and  west  loO  feet  on  the  latter. 

The  l)nilding  was  commenced  under  a  contract  awarded  May  -I?),  1SS8, 
and  was  completed  and  occupied  in  1889,  the  cost  of  construction  being 
$49,5;25.77. 

It  is  consti'ucted  of  briclv,  with  stone  trimmings,  and  contains  an  area 
of  217,012  cubic  feet.  The  first,  second,  and  third  floors  are  occu- 
pied, respectively,  by  th(»  postal  and  internal-revenue  sei'vices  and  the 
United  States  courts.  A  steam-jjeating  system,  operated  by  one  boiler, 
is  extended  throughout  the  building. 

The  postal  and  internal-revenue  I'eceipts  have  increased  from 
813,1-1:7.5(5  and  §1.508.5(18.7;},  respectively,  during  the  first  year  the 
building  was  occupied,  to  $18,513. 4»)  and  $1,833,133.71  during  the  year 
ended  June  30,  lS'.»i».  In  1890  the  population  of  the  city  was  9,837, 
and  in  1900  it  was  13,189. 
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Post-Office,  Cuikt-House,  etc.,  Padi-c-ah,  Kv. 
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PnST-nFFII'E,  CnURT-HOUSE.  ETC..  PADUCAH,  KV. 

This  1)uikliiiu-  is  loi-:itt'cl  on  tiiu  northwest  corner  of  ]5road\v;iy  aiul 
Fifth  street.  Tlie  site  was  seeured  Ijy  pui'chax'  under  dates  of  C)c'tu- 
ber  28.  1>S0,  and  Noveml)er  -i.  1880,  for  the  sum  of  87.4TT.5ii.  and  has 
a  south  frontage  of  15T  feet  6  inches  on  Broadway  and  an  east  frontage 
of  1T3  feet  3  inches  on  Fifth  street. 

A  contract  was  awarded  September  1,  1881,  for  the  erection  of  the 
superstructure,  and  the  ])uilding'  was  completed  and  occupied  in  Sep- 
tember, 188.3,  the  cost  of  construction  being  §128.032. 13. 

The  material  used  in  the  superstructure  is  a  limestone  obtained  from 
Bowline'  Green,  Kv.  The  building-  contains  an  area  of  300,200  cubic 
feet,  and  is  heated  by  a  hot-water  system  operated  ))y  one  lioiler.  The 
first  and  second  floors  are  occupied  In'  the  post-office  and  United  States 
courts,  respectively,  and  the  third  floor  principally  by  the  internal- 
revenue  and  customs  services.  An  electric  passenger  elevator  operat- 
ing between  the  basement  and  third  floor  was  installed  early  in  the 
summer  of  1899. 

The  legislation  on  account  of  the  Ijuildhig  is  contained  in  acts  of 
Congress  approved  April  1-i,  1880,  August  T.  1882,  ]March  3.  1883, 
July  7,  1884  (iron  fence),  and  October  19.  1888  (claim  for  sundry 
articles). 

When  the  building  was  first  occupied  the  postal  receipts  anR)unted 
to  about  $10,000  annually  and  during  the  fiscal  year  ended  Juno  30, 
1899  they  amounted  to  S29.1:8ti.2it.  In  ls8u  the  population  of  the  city 
was  8,036,  and  in  I'.tdii  it  was  19,44(_;. 
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POST-dFFICE.  RICHMOND.  KY. 

This  huilding-  i.s  located  on  the  north  .side  of  Main  street,  between 
Third  and  Fifth  .streets.  Fourth  .street  not  being-  cut  throug-h.  It  was 
authorized  by  an  act  of  Congre.s.s  approved  February  4.  I8itl.  and 
appropriated  for  bj-  aet.s  of  March  3,  1S91,  and  March  2,  1895. 

The  site  v.'as  purchased  ]March  Iti,  1892,  for  the  sum  of  ^15,00(.),  and 
has  a  frontage  of  154  feet  2^  inches  and  a  depth  of  150  feet. 

Trench  excavations,  foundations,  etc.,  were  commenced  under  a  con- 
tract awarded  March  6,  1893,  and  the  structure  was  completed  and 
occupied  about  July  1,  1897,  the  cost  of  construction  being  §81,989.60. 
It  is  constructed  of  Rock  Ca.stle  (Ky.)  blue  .sandstone  and  contains  an 
area  o'f  297,883  cubic  feet.  The  tirst  and  second  floors  are  assigned  to 
the  postal  and  internal-revenue  services  and  pension  examiner,  the 
third  having  been  designed  for  the  United  States  courts  and  court 
offices  but  not  finished  or  occupied. 

During  the  year  ended  June  30,  1899,  the  postal  receipts  amouated 
to  §7,llil.7i».  In  18'.»t)  the  population  of  Richmond  was  5,073  and  in 
1900  it  was  4. 053. 
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POST-OFFICE.  ALEXAXIIRIA.  LA. 

This  building  fronts  west  on  .lolmson  street  and  is  located  on  a  plot 
of  yi'ound  bounded  on  the  west  by  Johnson  street  lilo  feet  4  inches  and 
on  the  north  and  south  each  1(»('>  feet  8  inches  by  Third  and  Fourth 
.■streets,  respectively.  The  land  was  secured  by  purchase  for  Sjo.SOit, 
a  proposal  for  the  sale  of  the  same  having  been  accepted  ]\larch  3t), 
1891.  A  contract  for  the  erection  of  the  l)uilding  was  awarded  July 
9, 189i,  and  the  structure  was  completed  and  occupied  in  the  early  i)art 
of  189<5,  the  cost  of  construction  being  $.5t>,l.")8.1(). 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  July  2,  1890,  August  30,  1890,  and  March  o,  1891. 

The  cubic  contents  of  the  liuilding  are  i^TiJtOOfeet.  It  is  heated  by 
stoves  and  open  grates,  and  is  occupied  In'  the  post-ofhce  and  United 
States  courts.  The  small  l)riclv  structure  in  the  real-,  whicii  is  about 
16  by  .32  feet  in  plan,  is  used  for  a  gas  machine,  etc. 

During  the  year  ended  June  3n,  1899,  the  postal  receipts  amounted 
to  ^8,8.39.74.  In  18'.t()  the  population  of  the  town  was  2,8tll  and  in 
1900  it  was  .5.048. 
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POST-OFFICE.  BATON  ROUGE,  LA. 

This  buildino-  is  loe-iited  on  the  northwest  corner  of  North  Boidevard 
and  Church  street  on  a  plot  of  ground  140  feet  s((uare.  lioundcd  on 
the  south  by  the  former  and  east  by  the  latter. 

The  site  was  secured  by  purchase  October  S,  1892,  for  the  sum  of 
$l-t,oOO.  A  contract  for  the  erection  of  the  building-  was  awarded 
June  2,  1894.  and  the  structure  was  completed  and  occupied  ^Nlarch  .5, 
1897.  the  cost  of  construction  being  §84.528. fi9.  The  one-story  brick 
structure  with  tile  roof,  shown  in  the  illustration,  at  the  left  of  the 
main  building,  is  used  as  a  fuel  house,  etc. 

The  cubic  contents  of  the  main  building  are  269. ooo  feet.  It  is 
heated  by  open  fireplaces,  and  is  occupied  by  the  post-ofEce  and  United 
States  courts. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  April  'HI  189U,  August  30,  1890,  and  INIarch  3.  1891. 

During  the  year  ended  June  30.  1899,  the  postal  receipts  amounted 
to  815.840.49.  In  1S9U  the  population  of  the  city  was  10.478,  and  in 
1900  it  was  11,269. 
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rOURT-H(irSE.  POST-OFFICE.  ETC.  MOMiOE,  LA. 

This  huildiiio-  wu.s  uuthorized  and  appropriated  for  liy  an  act  of  Con- 
gress approved  June  18,  18S8.  Tlie  site  was  purehased  September  li, 
1889,  for  §4,500,  and  fronts  southwest  180  feet  on  St.  Joiiii  street,  and 
southeast  120  feet  on  Grammond  street. 

A  contract  for  the  erection  of  the  Imilding-  was  entered  int^)  August 
23,  1890,  and  the  structure  was  completed  and  occupied  early  in  1892, 
the  cost  of  construction  being  $69,(!26.72. 

The  building  is  constructed  of  brick  and  contains  a  cubic  area  of 
254.205  feet.  The  first  floor  is  occupied  by  the  postal  and  internal- 
revenue  services,  and  the  second  and  third  floors  by  the  United  States 
courts.  Artiflcial  heat  is  supplied  by  open  grates,  there  lieing  in  all 
fourteen. 

Since  the  occupation  of  the  building  the  gross  postal  receipts  have 
increased  from  al)out  ^0,000  per  aniuim  to  ^10,855.51  during  the  year 
ended  June  30,  1899.  In  1890  the  population  of  Monroe  was  3.25rt, 
and  in  1900  it  was  5,-±28. 
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BRAKrH  .MINT.  NEW  ORLEANS,  LA. 

This  building  is  located  near  the  river  on  the  square  l)ounded  on  the 
north  by  the  Esplanade  397  feet  C>  inehes,  east  by  North  Peters  street 
209  feet  -i  inches,  south  b}*  Barracks  street  3i2  feet  6  inches,  and 
west  b}^  Decatur  street  202  feet  10  inches.  It  was  authorized  Ijy  an 
act  of  Congress  approved  March  2,  1835.  May  11,  1835,  the  city  of 
New  Orleans  donated  the  land  to  the  United  States  upon  the  con- 
dition that  should  it  at  any  time  not  be  used  as  a  site  for  a  mint  it 
would  revert  to  the  city.  July  18,  1878,  this  condition  was  removed 
and  the  United  States  given  a  clear  title  to  the  land. 

The  building  was  commenced  in  September,  1835,  and  was  completed 
in  1838  at  a  cost  of  ^327,518.55.  It  fronts  on  the  Esplanade,  and  is 
constructed  of  brick,  the  exterior  walls  l)eing  faced  with  a  coating  of 
cement. 

The  appropriations  on  account  of  the  construction  and  maintenance 
of  the  liuilding,  machinery,  etc.,  were  made  by  acts  of  March  2,  1835, 
March  3,  1837,  July  7,  1838,  July  20,  1810,  July  17,  1814,  August  10, 
ISlfi,  March  3,  1817,  March  3,  1849,  September  30,  1850,  August  31, 
1852,  August  4,  1854,  March  3,  1855,  March  3,  1857,  July  2o,  1868, 
March  3,  1869,  June  19,  1878.  June  21.  1879,  June  15,  1880,  August 
4,  1886,  and  March  2.  1889. 

On  the  site  of  this  building  was  located  the  old  Spanish  fort  St. 
Charles,  which  had  a  wide,  deep  moat  encircling  the  entire  square, 
and  was  approached  ])y  a  drawbridge  from  Barracks  street.  Coinage 
^operations  at  the  mint  were  al)andoned  liy  the  United  States  from  the 
year  1861  to  1878.  Between  January  26, 1861,  and  May  31,  IStil,  the 
State  of  Louisiana  and  the  Confederate  States  coined  $1,356,136.50  at 
the  building  with  the  Government  dies. 

June  7,  1862,  William  B.  ^lumford  was  hung  from  a  beam  adjusted 
between  the  two  center  colunms  of  the  front  porch  for  hauling  down 
the  Union  flag  displayed  over  the  l)uilding. 
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('USTUM-HIIU.^E  AND  PdST-dFFICt:,  NEW  (iULEANS,  LA. 

This  buildino-  occupies  the  entire  block  of  ground  l)ound(>d  on  the 
north  b}-  Custom-house  street,  south  l)y  Canal  street,  east  by  North 
Peters  street,  and  west  by  Decatur  street.  The  land  was  ceded  to  the 
United  States  June  -I'-K  1^48.  Ijy  the  tirstniunicipality  of  New  Orleans, 
and  building  operations  were  couinienced  soon  afterwards  and  con- 
tituied  until  lS6n.  The  designs  were  prepared  by  Mr.  A.  T.  Wood, 
and  the  work  of  consti'uction  was  conducted  under  the  supervision  of 
a  commission  appointed  by  the  iSecretary  of  th(>  Treasury  and  com- 
prising ^Messrs.  Alcee  Le  Bi-anch.  Denis  Prieux.  and  William  ^IcKenree 
Gwin.  all  citizens  of  New  Orleans.  For  some  time  General  (then 
major)  Beauregard  was  superintendent  of  construction. 

In  1860  the  walls  had  Ijeen  carried  up  75  feet  above  the  concrete 
base  to  the  architrave  line  of  the  entablature,  and  all  the  floor  ])earas 
of  the  fourth  story  were  in  place.  On  the  breaking  out  of  the  ci^■il 
war  a  temporary  roof  was  constructed,  and  no  fui'ther  work  was  per- 
formed on  the  building,  except  in  the  nature  of  repairs  and  preserva- 
tion, until  1871.  when  opi'rations  were  resumed  under  moditied  plans 
prepared  l)y  the  Supervising  Architect  of  the  Treasury  Department, 
nMlucing  somewhat  the  estin:ated  cost  of  completion.  In  l87'.i  the 
second  story  was  ((impleted.  and  the  third  story  in  18.sl.  The  fourth 
storv  mav  still  be  considered  unfinished.  Subse(juently  alterations 
were  made  on  the  first  or  ground  floor  for  the  accommodation  of  the 
post-ottice.     This  work  was  completed  in  1883. 

The  building,  which  is  constructed  of  Quincy  (Mass.)  g-ranitc.  with 
brick  backing,  is  M  feet  from  sidewalk  to  roof  cornice,  and  measures 
340  feet  on  Canal  street,  297  feet  on  Decatur  street,  252  feet  ou  Cus- 
tom-House  street,  and  301>  feet  on  North  Peters  street.  Its  cubic  con- 
tents are  6.n85,00u  feet.  The  foundations  rest  on  a  plank  flooring  7 
feet  below  the  street  line.  On  this  flooring  is  a  grillage  of  12-inch 
logs,  the  first  layer  being  side  by  side  and  those  of  the  transverse  layer 
from  2  to  3  feet  apart  in  the  clear.  The  space  between  the  logs  is  filled 
with  concrete,  which  is  carried  above  the  grillage  about  1  foot.  The 
interior  walls  rest  on  inverted  arches  1^  bricks  thick,  thus  distributing 
the  weight  over  the  greatest  surface.  The  exterior  walls  are  -1  feet 
thick,  2^  feet  of  which  is  brick  and  the  })alance  stone  masonry.  The 
spread  of  the  grillage  supporting  them  is  15  feet.  While  a  commission 
in  1851  reported  from  borings  made  in  New  Orleans  that  the  site  of 
the  custom-house  was  the  firmest,  dry  est,  and  most  relial)le  in  and  about 
the  city,  the  maximum  settlement  of  this  building  in  186i>  was  2  feet 
6  inches. 

The  main  cornice  is  of  cast  iron.  The  roof  is  constructed  of  wooden 
beams  trussed  with  iron  i-ods  and  covered  with  copper,  the  pitch  being 
toward  the  center. 
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In.side  the  main  (Canal  street)  entrance,  which,  by  the  waj%  is  hid- 
den from  view  in  the  illustration  by  a  street  car,  is  a  larg'e  stair  hall 
extending  the  entire  heio-ht  of  the  i)uildin_o-  and  sunnounted  by  a  sk}-- 
light.  In  this  hall  is  an  elaborate  marble  stairway,  double  to  the  first 
landing-  and  then  full  wiilth  to  the  second  floor.  From  the  second  to 
the  third  floor  the  stairs  are  double  and  of  iron.  The  central  portion 
of  the  second  story  is  occupied  by  the  customs  business  room,  a  magnifi- 
cent apartment  called  the  "Marble  hall."  It  measures  12.5  by  ii5  feet, 
and  is  o-t  feet  in  height,  c(ivered  l)y  a  skylight  and  a  ceiling  light  of 
ground  glass  with  stained-glass  l)or(ler  supported  In-  fourteen  marble 
Corinthian  coUunns.  at  the  top  of  the  capital  of  each'  of  which  are  bas- 
reliefs  of  Juno  and  of  Mercury.  At  one  end  of  the  hall  are  panels 
with  life-size  bas-reliefs  of  Sieur  de  Bienville,  the  founder  of  New 
Orleans,  and  of  Jackson,  its  defender.  Between  these  is  the  coat  of 
arms  of  Louisiana — the  pelican  feeding  its  young.  The  floor  of  the 
hall  is  laid  with  white  and  l)lack  marl)le.  with  plates  of  heavy  glass  to 
admit  light  to  the  engine  room  below. 

In  the  first  story  there  are  two  driveways,  extending  from  Canal  to 
Custom-house  streets,  with  connecting  corridors.  The  portion  of  this 
story  between  Decatur  street  and  the  first  driveway  is  occupied  ))y  the 
post-ofEce.  The  North  Peters  street  side  is  assigned  to  the  appraiser's 
department.  The  central  portion  is  occupied  by  the  mechanical  plant, 
consisting  of  two  batteries  of  steam  boilers,  dynamos,  pumps,  etc. 

There  are  two  court  rooms  in  the  l)uilding,  located  on  the  Decatur 
street  side  of  the  second  floor,  near  Canal  street,  and  two  stories  in 
height.  The  second  and  third  floors  are  occupied  principally  by  the 
United  States  courts,  customs,  and  internal-revenue  services.  United 
States  engineers,  light-house  inspector,  subtreasury,  land  office,  and 
Weather  Bureau,  the  fourth  floor  being  used  entirely  for  storage. 
There  are  three  elevators,  two  passenger  (hydraulic)  and  one  freight 
(steam),  located  adjacent  to  the  driveways  and  connecting  with  the  fourth 
story. 

The  legislation  on  account  of  the  Iniilding  is  contained  in  acts  of 
Congress  approved  ^larch  3,  1845,  March  3,  1S47,  August  12,  1848, 
March  3,  1849,  May  1.5,  1850,  September  30,  1850,  March  3,  1851, 
August  81, 1852,  ^larch  3, 1853,  August  4, 1854,  March  3, 1855,  August 
18,  1856,  March  3,  1857,  June  12,  1858,  June  25,  18t)(t,  July  23,  1866, 
April  20.  1870,  July  15, 1870,  March  3. 1871,  June  10,  1872,  March  3, 
1873,  June  23,  1874,  March  3,  1875,  July  31,  1876,  April  30,  1878, 
June  20,  1878,  March  3,  1879,  June  16.  issi).  March  3,  1881.  August 
7.  1882,  March  3,  1883,  July  7,  1884,  March  3,  1885,  and  October  2, 
1888  (elevators). 

The  total  cost,  excluding  expenditures  made  from  regular  annual 
apjiropriations,  was  ^4,412,551.35.  ^2.!i2'.t.2<!4.5u  of  which  was  expended 
prior  to  the  civil  war. 

The  average  of  the  imports  and  exports  entered  at  this  port  from 
the  year  ended  June  30.  1885.  to  that  ended  June  30,  1899,  was 
$14,120,802  and  $92,258,821,  respectively,  per  annum. 
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During  the  year  ended  June  30,  1899,  the  postal  and  internal  revenue 
receipts  amounted  to  8437.743.41  and  ^2.254,173. 74,  respectively.  In 
1850  the  populatinn  of  the  city  was  IK',. 375.  and  in  19(i0  it  was  287,104. 

On  a  portion  of  the  site  of  this  liuilding  Sieur  de  Bienville,  the 
second  governor  of  Louisiana,  under  the  French,  soon  after  the  founda- 
tion of  the  city  in  1718,  erected  a  small  wooden  custom-house  <-alled 
by  the  Creoles  "La  Douane,"'  and  some  portion  of  th"  block  has  ever 
since  formed  the  site  of  the  New  Orleans  custom-house. 

In  connection  with  the  customs  service  at  New  Orleans  the  follow- 
ing stations  have  been  estalilished  on  the  ^Mississippi  River  below  the 
city. 

•\JUMP"    BOARDINC;   STATION. 

This  station  is  located  about  90  miles  below  New  Orleans  on  a  tract 
of  land  consisting  of  about  8.38  acres,  lying  on  the  right  bank  of  the 
Mississippi  River,  approaching  its  outlet,  and  at  the  junction  of  the 
.lump  Bayou.  The  land  was  eeded  to  the  United  States  [May  3.  1^83, 
l)v  ^Ir.  K.  ]M.  ^^  hite.  During  1884  and  1885  improvements  were  made 
at  the  station  costing  $17,136.17,  materials  for  the  work  having  been 
ol)tained  from  the  boarding  stations  at  Southwest  Pass  and  Pass  a 
rOutre. 

The  main  building  is  about  98  feet  square.  There  is  also  a  boathouse 
and  two  wharves  with  connecting  gangway.  The  property  was  aban- 
doned by  the  customs  service  and  leased  September  14,  1895. 

B<)Ai:i)I>'(i    STATION'.  SOUTHWEST   PASS. 

This  station  is  located  on  the  west  bank  of  the  Southwest  Pass 
(outlet)  of  the  ^lississippi  River,  at  the  junction  of  Scotf  s  Bayou.  It 
was  authorized  l)y  act  of  Congress  approved  August  4,  1854.  The 
land,  with  several  liuildings  thereon,  was  secured  by  deed  executed  May 
9,  1857,  and  consists  of  3.1U  acres,  the  purchase  price  being  §3,500 
Exclusive  jurisdiction  over  the  land  was  ceded  to  the  United  States  by 
the  State  of  Louisiana  so  long  as  it  was  used  as  a  customs  boarding 
station.  The  station  was  aiiandoned  by  the  customs  service  and  the 
buildings  utilized  in  connection  with  improvements  at  the  "Jump" 
station  in  1885. 

BOARDING    STATION,    PASS   A    LOUTRE. 

This  station  is  located  on  the  west  bank  of  the  Pass  a  TOutre,  the 
most  easterly  of  the  outlets  of  the  Mississippi  River,  and  was  authorized 
by  act  of  Congress  approved  August  18,  1856.  The  land,  which  con- 
sists of  20  acres,  was  dontited  to  the  United  States  by  the  State  of 
Louisiana  February  1.  1850,  upon  the  condition  that  if  a  boarding  sta- 
tion was  not  established  thereon  within  five  years  title  to  and  jurisdic- 
tion over  the  land  would  revert  to  the  State.  Duiing  the  years  1857 
and  1858  buildings,  etc..  were  erected  at  a  cost  of  §12.000,  and  the  sta- 
tion used  for  the  purpose  indicated  until  1885.  when  it  was  abandoned 
as  such,  and  the  buildings,  etc.  utilized  in  connection  with  the  con- 
struction of  the  "Jump"  station. 
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COUKT-HlirSE  AND  PuST-OFFirE,  (iPELdUSAS.  LA. 

An  uct  of  Coiiji-iX'.^.T.  appTovtnl  August  1,  Isss.  autliorized  thi'-  build- 
ing, iind  an  act  of  October  2.  ISSS,  made  an  appropriation  tlierefor. 
November  '2'd.  18S1»,  the  site  on  the  northeast  corner  of  Court  and 
Landry  streets  was  secured  hy  purchase  for  the  sum  of  §3,000,  the 
hind  having  a  frontage  of  IJ^O  feet  west  on  the  former  and  110  feet 
south  on  the  latter.  A  contract  for  the  erection  of  the  building  was 
awarded  Septembei  13,  ISHii.  and  the  structure  was  completed  and 
occupied  in  Xovemlter,  Isnl,  the  cost  of  construction  l)i'ing  $4-1,327.29. 

The  building  is  constructed  of  brick  with  stone  trimmings,  and  con- 
tains an  area  of  l'»l:,327  cubic  feet.  The  tirst  floor  is  occupied  l)y  the 
postal  and  internal-revenue  services,  and  the  .second  floor  by  the  United 
States  courts.  In  ISttl  the  gross  postal  receipts  amounted  to  about 
$3,500,  and  during  the  year  ended  June  3<J,  lStt9,  to  §1:,197.32.  The 
population  of  the  city  in  1890  was  1,572.  and  in  19(i(i  i(  was  2.951. 


ilS 


HISTdKY    CF    I'l'HLIC    BriLDIXGS. 
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POST-OFFICE.  COURT-HOUSE.  ETC..  SHREVEPORT,  LA. 

This  building-  is  located  on  the  northeast  corner  of  Texas  and  ^lar- 
shall  streets  ou  a  plat  of  ground  fronting  south  180  feet  on  the  former, 
west  150  feet  on  the  latter,  and  bounded  on  the  north  by  a  2i>-foot 
alley. 

It  was  authorized  and  appropriated  foi'  by  acts  of  Congress  approved 
July  7, 1882,  March  3,  1^85  (approaches),  August  4, 1886  (approaches), 
and  March  50,  1888  (plumbing,  etc.).  The  land  was  secured  l)y  pur- 
chase June  13,  1881:,  for  §10,0(i(j,  and  the  building  was  commenced  in 
the  early  part  of  1885.  The  structure  was  completed  and  occupied  in 
November,  1887,  the  cost  of  construction  being  !?!:'y,l:31:.ll. 

It  is  constructed  of  red  brick,  contains  an  area  of  341,600  cubic  feet, 
is  heated  by  hot  water  from  one  lioiler,  together  with  open  fireplaces, 
and  is  occupied  principally  by  the  postal  service.  United  States  courts, 
and  weather  bureau. 

When  the  building  was  first  occupied  the  annual  postal  receipts 
amounted  to  about  Sl?,,()(tO  and  during  the  year  ended  June  30,  1899, 
they  were  §32,96-4.18.  In  1880  the  population  of  the  city  was  8,009, 
in  1890,  11,979,  and  in  19()i)  it  was  16,013. 
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POST-OFFICE.  COURT-HOUSE,  ETC,  AUGUSTA,  ME. 

This  hiiildiny  is  located  on  tlie  southeast  eoriiev  of  Water  street  and 
the  line  of  Winthrop  street  with  theKennebee  Kiverat  the  rear.  The 
land  was  secured  by  purchase  October  17.  1885.  for  $17,500,  and  is 
bounded  on  the  west  146  feet  by  Water  street,  on  the  north  109.<»t;feet 
by  the  line  of  Winthrop  street,  the  lot  lines  lieiny-  148.18  feet  and 
111.S7  feet  on  the  east  and  south  sides,  respectively. 

The  building,  which  is  of  light-gray  granite,  with  entrance  from 
Water  street,  was  connnenced  in  the  summer  of  1886.  and  completed 
and  occupied  in  January,  1890,  the  actual  cost  of  construction  being 
$178,281.20. 

The  legislation  on  account  of  the  building  is  contained  in  acts  of 
Congress  approved  Fe))ruar3'  14,  1885.  March  8,  1887,  and  March  80, 
1888. 

The  cubic  contents  of  the  building  ai'e  427,600  feet.  It  is  heated  by 
steam,  and  is  occupied  1)\'  the  postal  and  pension  services,  the  number 
of  rooms  assigned  being  seven.  It  is  also  provided  with  a  hydraulic 
freight  elevator  for  use  of  post-ottice. 

During  the  fiscal  year  I8'.tti-91  the  post-office  receipts  were  $51,787.58 
and  2,883,272  pounds  of  second-class  mail  matter  were  handled.  The 
corresponding  figures  for  the  year  1898-99  were  $1( •9,82s. 83  and 
7,-146,414  pounds.  A  large  portion  of  the  business  of  the  post-office 
is  for  the  publishing  houses  in  Augusta.  In  1890  the  population  of 
the  city  was  10,527,  and  in  1900  it  was  11,683. 
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CUSTOM-HOUSE  AND  POST-OFFICE.  BANGOR.  ME, 

June  5.  18.51.  tlie  I'nitod  States  .secured.  ))y  purchase  from  the  city 
of  Bangor,  for  §15.i>(in.  a  plot  of  ground  in  the  form  of  a  rectangle, 
about  ;:i5(t  by  100  feet,  situated  on  an  island  in  the  centei'  of  the  Ken- 
duskeag  stream,  and  extending  on  the  north  to  Central  street  bridge 
and  on  the  south  to  Kenduskeag  l)ridge.  which  is  on  the  line  of  State 
street. 

The  south  end  of  tlii^  lot  is  now  concreted  and  the  north  end  paved 
with  granite  flags.  It  is  protected  liy  walls  of  granite  about  (i  or  8 
feet  above  tide  water  on  the  east  and  west  sides,  these  walls  being  con- 
structed in  l.SSlt  at  a  cost  of  §1^3.101.1(0.  SlO.OOO  of  which  was  paid  by 
the  United  States  and  the  balance  by  the  city  of  Bangor. 

The  building,  which  is  of  gi'anite.  was  completed  and  occu]3ied  in 
1855,  and  cost  S84.512.1?>.  exclusive  of  site.  It  is  located  near  the  cen- 
ter of  the  lot.  north  and  south,  with  approaches  from  both  bridges. 
The  south  front  is  shown  in  the  illustration. 

A  three-story  extension,  about  4o  In'  5o  feet,  was  completed  on  the 
.south  end  of  the  building  in  18ti'.i.  which,  together  with  certain  altera- 
tions and  repairs,  cost  about  $74,000. 

The  legislation  on  account  of  this  building  is  contained  in  acts  of 
Congress  approved  .September  30,  1850,  July  21.  1852,  ]March  3,  1853, 
August  4,  1854,  March  3.  1855,  August  18,  1856  (approaches),  July 
16, 1862  (repairs).  July  28.  1866  (extension).  July  20,  1868  (extension), 
March  3,  186ft,  April  2(i,  1870  (balconies  and  furniture),  and  October 
2,  1888  (retaining  walls). 

Its  cubic  contents  are  231,(M)u  feet,  and  it  is  provided  with  steam 
heat.  The  number  of  rooms  occupied  is  eighteen,  assigned  princi- 
pally to  the  postal,  customs,  internal-revenue,  and  steamboat-inspec- 
tion services  and  to  the  United  States  courts. 

The  duties  collected  from  customs  at  this  2X)rt  during  the  year.s 
ended  June  30,  1885  and  189!*,  were  150.555  and  §128.585,  respec- 
tively. During  the  latter  year  the  exports  amounted  to  $3,485,237; 
also  during  that  year  the  gross  receipts  of  the  post-office  located  in 
the  building  aggregated  $61,497.43.  Since  the  building  was  first 
occupied  the  population  of  the  city  has  increased  from  about  15.00()  to 
21.850  in  1900. 


2-24 


HISTORY    OF    PrULIC    lU'ILDINGS. 


■A 


O 


o 


HISTORY    OF    PUBLIC    BUILDINGS.  225 


rUSTOM-HOrSE  AMI  I'llST-ilFFICE,  HATH,  .ME. 

The  yrouiid  for  thi.s  building'  w;is  purciiiiscd  February  7  and  Novem- 
ber is,  185-2,  for  the  sum  of  |llo,00(»,  and  extended  from  Front  street 
an  the  west  to  the  Kennebec  River  on  the  east,  l)eino'  bounded  on  the 
north  by  Lambard  street  and  on  the  south  1>y  Vine  street.  Subse- 
(|uently,  Commercial  street  was  cut  through  along  th(>  river  fi'ont 
parallel  with  Front  street,  separating  the  present  custom-house  lot 
from  the  wharf  and  dock  which  formed  a  part  of  the  original  pur- 
chase. In  pursuance  of  an  act  of  Congress  approved  March  3,  18()5, 
this  wharf  property  was  sold  at  public  auction  on  March  l:i,  istit;,  for 
the  sum  of  ^2,7t)n,  the  bounding  lines  of  the  Government  lot  now 
being  about  235  feet  north  on  Lambard  street,  2(!(»  feet  east  on  Com- 
mercial street,  '20(;  feet  south  on  Vine  street,  and  23t)  feet  west  on 
Front  street. 

The  building,  which  is  of  granite,  and  fronts  west,  was  comjtloted 
and  occupied  in  185S,  the  actual  cost  of  consti'uction  being  $S-l:,.S3i>.23. 

The  appropriations  on  its  account  are  ct)ntained  in  acts  of  Congress 
approved  September  30,  1850,  July  21,  1852,  March  3,  1853,  August 
i.  18.")4.  March  3,  1855,  March  3,  1857,  May  11,  I85,s.  and   Decein])er 

10,  1872  (repairs,  approaches,  etc.). 

The  cubic  contents  of  the  structure  are  180,500  feet.  It  is  heated  l)y 
steam,  tuul  is  occupied  principally  by  the  postal  and  customs  services. 

The  duty  collected  on  customs  at  this  port  during  the  j'ears  ended 
June  30,  1885  and  l8!nt,  were  ^«(),l(ir,  and  $13,424,  respectively.  The 
postal  receipts  during  this  latter  yenv  aggregated  !?15,852.13.  AVhen 
the  building  was  constructed  the  population  of  the  city  was  al)out 
7,000;  in  IttOO  it  was  l(»,-±77. 

The  lirst  custom-house  in  Bath  owned  by  the  Unittnl  States  was 
secured  in  1834,  it  having  been  set  otf  in  partial  settlement  of  a  judg- 
ment against  the  Bath  Bank.  This  property  was  sold  December  11, 
1858,  for  ^3.;i25.  in  pursuance  of  an  act  of  Congress  approved  ^larch 

11,  18.58. 
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(TSTOM-HOUSE  AND  POST-nFFICE,  BELFAST.  ME. 

This  l)uilding  is  located  on  ii  trian^ulai'  plot  of  o-round  Iwuiided  on 
the  northeast  1!'7  feet  by  ]\Iain  street  and  on  the  southeast  :^n7  feet 
b}'  Franklin  street,  the  base  line  adjoining  private  property  being  1.5^i 
feet  2  inches.  These  two  streets  converge  on  the  west  line  of  Church 
street,  which  extends  north  and  south.  The  l)uilding  sets  back  some- 
what from  the  vertex,  and  the  curb  line  has  been  roimded  from  Franklin 
to  !Main  street,  as  shown  in  the  illustration. 

The  ground  was  secured  by  purchase  between  February  26,  18.5.5, 
and  July  22,  1S57,  for  S^.5,600.  and  the  building  was  completed  and 
occupied  in  the  latter  year,  the  cost  of  construction  being  880.983.26. 
In  1887  an  addition  was  constructed  at  the  rear  at  a  cost  of  nearly 
$15,000.  This  addition  embraces  the  four  rear  windows  shown  in  the 
illustration,  and  extends  the  full  width  of  the  })uilding. 

The  appropriations  on  account  of  the  building  were  made  by  acts  of 
Congress  approved  August  4.  186-4,  March  3.  18.57,  March  2.  l.sBl 
(outstanding  liabilities).  ]\Iarcli  14.  18C4  (superintendent's  services), 
and  May  17,  1886  (extension). 

Its  cubic  contents  are  60.700  feet.  It  is  provided  with  steam  heat, 
and  is  occupied  by  the  postal  and  customs  services. 

During  the  year  ended  June  80,  IS!*!*,  the  postid  receijits  amounted 
to  !68,157.6(i.  "When  the  building  was  constructed  the  population  of 
the  citv  was  .5,000:  and  in  l^Oo  it  was  4.61.5. 
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rU.STOM-HOl'SE  AND  POST-nFFICE.  CASTINE,  ME. 

This  l)uilcling  is  located  on  the  nortlipasterly  side  of  Main  street, 
about  500  feet  from  the  water  front,  on  a  plot  of  ground  about  77 
feet  H  iiu-hes  front  and  47  feet  (!  inc-hes  deep.  It  originally  lielonged 
to  the  Bank  of  Castine  and  the  county  of  Hancock.  Tnder  date  of 
April  6.  1833,  the  United  States  purchased  the  interest  of  the  l)ank 
for  §SUO.  and  on  May  26.  l.Siit.  the  remainder  of  the  property  was 
purchased  for  ^00.  In  18Hi»  and  lS7o  the  building  was  entirely 
remodeled  and  quarters  fitted  up  for  the  accommodation  of  the  post- 
office.  Additional  land  on  the  north  side  was  puivhased  Junuui-y  IS. 
1872.  for  the  sum  of  ^HOM. 

The  })uilding  is  constructed  of  brick  sheathed  with  wood,  and  has  n 
cubic  contents  of  52.7<i()  feet.  It  is  provided  with  heat  from  a  hot-air 
furnace,  and  is  occupied  entirely  by  the  postal  and  customs  .services. 
The  legislation  on  its  account  is  contained  in  acts  of  Congress  approved 
March  2.  1833,  March  3.  1817.  and  April  2u.  lS7n. 

During  the  fiscal  year  l8yy-l'JU0  the  value  of  imports  and  exports 
entered  at  this  port  was  about  ^20,000,  and  during  the  year  ended 
June  3(t.  1S1)9,  the  postal  receipts  were  ^1,523.87. 

The  population  of  the  town  of  Castine,  as  given  by  the  census  of 
ISyo  was  9S7  and  bv  that  of  I'.Kiu  it  was  925. 
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CUSTOM-HOrt^E  AND  POST-OFFICE.  EASTPORT.  ME. 

The  first  eustom-house  in  Eastport,  Me.,  owned  by  the  Government, 
was  a  frame  building  on  the  east  .side  of  Water  .street,  about  25  feet 
north  of  the  present  cu.stom-house  and  post-office,  with  wharf  adjoin- 
ing, the  pi'operty  having  been  secured  February  27,  18o0,  in  payment 
of  a  debt  to  the  United  States  of  §5,814:. 71.  The  building  and  wharf 
were  destro^^ed  by  fire  in  October,  1886,  and  the  laud  was  sold  at 
public  auction  .lunc  1."),  1S",)5,  the  deed  of  conveyance  being  executed 
July  a,  1895. 

July  3,  1847.  a  lot  on  th(>  northwest  corner  of  Water  and  Washing- 
ton streets  was  purchased  for  §2,780,  and  a  custom-house  con.structcd 
thereon.  The  appropriations  on  account  of  this  building  were 
approved  March  3,  1847;  March  3,  1849;  May  15,  1850,  and  March  3, 
1853,  and  aggregated  $37,534.40.  This  building  was  destroj^ed  by 
fire  October  14,  1886.  An  act  of  Congress  approved  January  17, 
1887,  authorized  the  sale  of  this  land  and  the  purchase  of  a  suitable 
site  and  erection  of  a  building  theron.  The  Department  decided  that 
this  lot,  with  additional  land  adjoining,  was  the  most  desirable  site  for 
the  new  Iniilding.  In  order  to  comply  with  the  above  act,  the  lot  was 
sold  at  public  auction  March  12,  18.S7,  for  12.800,  and  repurchased 
for  the  same  sum.  The  additional  land  purchased  cost  §6,083,  making 
the  total  cost  of  the  site  §8,883.  Washington  and  Water  sti-eets  form 
an  acute  angle  at  the  northwest  corner,  and  the  lot  fronts  southerly 
about  165  feet  on  the  former  and  east  172  feet  on  the  latter. 

Work  on  the  present  l)uilding  was  commenced  under  a  contract 
awarded  August  18,  1890,  and  proNCcuted  to  completion  under  appro- 
priations made  by  acts  of  Octolier  2,  1888,  and  March  18,  1.S92,  being 
completed  and  occupied  early  in  1893.  The  cost  of  construction  was 
§108,087.42. 

The  building  fronts  south  and  extends  back  parallel  with  Water 
street,  which  runs  north  and  south.  It  is  con.structed  of  granite,  con- 
tains a  cubic  area  of  312,562  feet,  and  is  provided  with  steam  heat. 
It  is  occupied  mainly  by  the  postal  and  customs  services  and  the 
weather  bureau. 

The  postal  receipts  have  increased  from  §4.S66  in  1S!»3  to  §6,(>73.37 
in  the  year  ended  June  3(i,  l.s'.t'.t.  In  18'.M)  the  population  of  the  town 
was  4,90S,  and  in  I'.too  it  was  5,311. 
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CUSTOM-HOUSE  AND  POST-OFFICE,  ELLSWORTH.  ME. 

July  6, 1855,  a  piece  of  oroiiiid  on  the  south  eonier  of  Main  and  \\'ater 
streets  was  purchased  foi-  the  sum  of  $8,000,  as  a  site  for  this  huild- 
ino-.  It  has  a  f roiitaae  of  about  41  feet  t>  inches  iioi'theasterlv  on  "Water 
street,  and  extends  Ijack  alonj^-  Main  street  92  feet  6  inciies  to  the  Union 
River.  The  building-  as  then  constructed  was  completed  in  1S58,  the 
cost  of  construction  l)cint;-S20.nt;0.7o.  Subsequently,  undci-  authority 
of  a  letter  of  the  Actinjr  Secretary  of  the  Treasury,  dated  Api'il  21, 
1883,  an  extension  of  about  15  feet  was  constructed  at  the  rear  or  south- 
west end  of  the  liuildiiiL;-. 

The  structure  is  of  brick  and  contain.-  a  cubic  area  of  2<).0()n  feet. 
It  is  heated  by  hot-water  system,  and  is  occupied  pi-iiicii)ally  l>y  the 
postal  and  customs  services. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  August  4,  ISSi,  August  1,  1856,  March  3.  1857.  and  June 
12,  1858.  in  addition  to  which  funds  were  transferred  from  tlic  appro- 
priation for  '"Custom-house,  Belfast.  Me."' 

During  the  year  ended  .June  3o.  lSi)9.  the  postal  receipts  amounted 
to  lj;6.1-43.8U.  In  l.sTU  the  population  of  the  city  was  5.257.  and  in 
lyoo  it  was  1:,2»7. 
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CUSTOM-HOUSE  AND  POST-OFFU'E,  HOULTON,  ME, 

This  building-  w;is  authorized  liy  :ui  act  of  Cono-ress  approved  March 
27,  1890,  and  appropriated  for  by  acts  of  August  30,  1S90,  Mai'ch  3, 
1891.  and  Mareh  3,  1S93.  It  fronts  east  on  Water  street  and  is  on  a 
lot  of  ground  with  a  frontage  of  140  feet  and  99  feet  deep,  wliich  was 
secured  by  purchase  on  July  s,  1S91,  for  ^(3.00(1. 

Work  was  commenced  under  a  I'ontnict  awarded  June  20,  1893,  and 
the  structure  was  completed  and  occupied  December  20, 1S9'1,  the  cost 
of  construction  lieing  $59,792.73. 

The  building  is  constructed  of  red  hriclv  with  granite  trimmings, 
and  contains  a  cubic  area  of  ll:-±,857  feet.  It  is  provided  with  steam 
heat  (indirect  radiation),  and  is  occupied  l)y  the  postal  and  customs 
services,  the  former  using  the  tirst  and  the  latter  the  second  Hoor. 

During  the  year  ended  June  3(i.  1899,  the  gro.ss  postal  receipts 
amounted  to  $8,1:91:. 33  In  1890  the  population  of  the  town  was  4,01.5, 
and  in  1900  it  was  l,68t). 
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CUSTOM-HOL'SE,  KENNEBUNKPdRT,  ME. 

Under  authority  of  :ui  act  of  Cong-ress  approved  July  18,  1832,  this 
building,  whieh  was  formerly  used  as  a  bank,  and  the  i>iound,  were 
secured  by  purchase  November  '2'S,  1832,  for  the  sum  of  !i;i,oT5.  It  is 
situated  on  the  east  side  of  Main  street,  the  lot  havint;-  a  frontage  of 
74  feet  and  depth  of  about  77  feet. 

The  building-  is  in  plan  38  by  2(3  feet,  is  constructed  of  1)rick,  and 
contains  a  cubic  area  of  45.000  feet.  It  is  heated  l)y  stoves  and 
tireplaces,  and  is  occupied  by  the  customs  service. 

At  the  rear,  shown  in  the  illustration,  is  a  frame  structure  about  18 
by  20  feet  in  plan,  which  was  constructed  in  1SS.5.  and  is  used  as  a 
coal  and  wood  shed.  etc. 

In  isyo  the  population  of  the  town  was  2.1'.tt;.  and  in  I'.mmi  it  was 
2.120. 
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POST-OFFICE.  LEWISTON,  ME. 

This  building  was  authorized  liy  an  aet  of  Congress  approved  Jan- 
uary 21.  1S91.  and  was  appropriated  for  by  acts  of  March  3.  1891.  and 
August  23,  1S94:.  The  site  was  secured  September  2.S,  181*2,  by  pur- 
chase, for  the  sum  of  $16,000,  and  is  bounded  on  the  north  2i»0  feet 
by  Ash  street,  on  the  east  100  feet  by  Bates  street,  and  on  tiie  west 
100  feet  by  Park  street.  A  contract  for  the  erection  of  the  Ijuilding 
was  awarded  March  30,  1893.  and  the  structure  was  completed  and 
occupied  March  21,  1895.  the  cost  of  construction  being  §68,027.11. 

The  Ijuilding,  which  is  situated  at  the  corner  of  Ash  and  Park 
sti'eets,  is  constructed  of  a  local  granite,  and  contains  a  cubic  area  of 
184,152  feet.  It  is  provided  with  steam  heat,  and  is  occupied  l\v  the 
postal  service. 

During  the  calendar  years  1895  and  1899  the  postal  receipts 
amounted  to  §26,105.92  and  §29,87-1.98,  respectively.  In  1890  the 
population  of  the  city  was  21.701.  and  in  1900  it  was  23,761. 
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CUSTOM-HOUSE  AND  POST-OFFICE.  MACHIAS.  ME. 

This  building  was  authorized  and  appropriated  for  by  an  act  of 
Cono-ress  approved  March  2,  1S6T.  The  ground,  which  was  secured 
bv  purchase  May  13,  1S70,  for  the  sum  of  ^1,(mm),  is  on  the  northwest 
corner  of  Main  and  Center  streets,  the  former  Ixiunding  it  on  tlie 
south  68  feet,  and  the  latter  on  the  east  al)out  8.5  feet.  Tliese  two 
streets  form  an  angle  of  about  110  degrees  at  the  corner  of  tlie  lot. 

The  building  was  commenced  in  isTl,  and  was  completed  and  occu- 
pied in  July,  1872,  the  cost  of  construction  being  li>24-,766. 

Appropriations  on  its  account  were  made  by  acts  of  ]May  18,  1872 
(furniture),  June  10.  1872  (approaches),  and  June  14, 1878  (approaches). 

The  building,  which  is  of  ])rick  with  stone  trimmings,  contains  a 
cubic  area  of  184,000  feet.  The  tirst  floor  is  occupied  by  the  post- 
office,  and  the  second  by  the  customs  and  marine-hospital  services. 

Artificial  heat  is  supplied  by  a  steam-heating  apparatus,  installed  in 
lsii7. 

During  the  year  ended  June  30,  1899.  tlie  postal  receipts  amounted 
to  $0,280.66.     In  1872  the  population  of  the  town  was  about  2.400, 
and  in  1900  It  was  2,082. 
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COURT-HOUSE  ANMI  POST-OFFICE  PORTLAND,  ME. 

Thi.s  liuildiiii;'  is  located  on  a  plot  of  ground  hounded  on  the  noi'th- 
east  I'.tt;  fei't  l)y  Market  street,  on  the  southeast  !»1  feet  s  inches  I)}' 
^Middle  street,  on  the  southwest  l<l<i  feet  liy  Exciiant;-e  street,  and  the 
noi'thwest  80  feet  liy  the  post-office  court,  the  main  front  l)eino-  on 
Middle  street. 

It  was  authorized  by  an  act  of  Congress  apprcived  July  2S.  180*1.  and 
was  completed  in  187?!.  the  cost  of  consti'uction  heing  i5H!t:2,214.()-±. 
The  post-office  portion  was  occu])ied.  however.  June  21.1871. 

The  building  is  constructed  of  ^'ermo!lt  marble,  contains  an  area  of 
52.5. 00()  cubic  feet,  and  is  provided  with  steam  heat  from  a  battery  of 
two  boilers.  The  first  floor  is  occujiied  entirely  by  the  postal  service 
and  the  second  and  third  floors  by  the  Ignited  States  courts. 

In  addition  to  th(>  act  above  noted,  appropriations  on  its  account 
were  made  liy  acts  of  July  20.  1868.  July  25,  18fi8.  March  H,  l8t;9, 
April  2U.  1870,  July  15.  187().  March  3,  1871.  and  March  IS.  1872. 

The  receipts  of  the  post-office  during  the  years  1S84  and  1899  were 
189,988.82  and  -1il58.890.5-4,  respectively.  In  187(>  the  pojiulation  of 
the  city  was  81.il8.  and  in  1900  it  was  50.145. 

The  tirst  govei'nment  building  in  Portland.  ]Me..  occupied  by  the 
post-office  was  the  "  Exchange,"  which  was  located  on  the  site  of  the 
present  court-house  and  post-office.  It  was  purchased  July  5.  1849, 
foi' the  sum  of  ^149.000.  and  used  as  a  custom-house  and  post-office 
until  destroy(Kl  l)y  riiv  Jamiarv  8,  1853.  The  purchase  was  made  under 
authority  of  an  act  of  March  3.  1849;  and  an  act  of  September  30, 
185<t,  provided  for  alterations,  etc.,  to  adapt  it  to  the  needs  of  the  public 
service. 

A  new  custom-house  and  post-office  was  constructed  on  the  same 
site,  under  authority  of  an  act  of  August  4.  1854.  It  cost  about 
$200,000,  and  was  tirst  occupied  April  1.  1857.  During  tlie  Are  of 
Julv  4.  18H().  the  exterior  stonewoi-k  was  so  btidly  chipped  and  cracked 
that  it  had  to  be  toi'n  down  during  the  following  year,  and  the  present 
building-  constructed. 
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CUSTOM-HOUSE.  PORTLAND.  ME. 

This  buildino'  is  located  on  u  lot  Ijouiided  on  the  southwest  bv  Penrl 
street  14-4.41  feet,  on  the  northwest  by  Fore  street  82.4  feet,  on  the 
northeast  by  Custom-House  street  163.4  feet,  and  on  the  southeast  by 
Commercial  street  so  feet.  The  basement  entrance  is  on  the  level  of 
Commercial  street  and  thi-  tirst-story  entrance  on  the  level  of  Fore 
street. 

It  was  commenced  in  ls(!S  und  was  completed  in  1S72.  having  been 
occupied,  however,  from  ()ctol)er  of  the  previous  year.  The  cost  of 
construction  was  §494.981.03. 

The  exterior  walls  arc  of  yianite.  from  Concord.  N.  H..  and  Hallo- 
well.  Me.  The  ))aseni('nt  and  first  and  second  stories  contain  an  area  of 
525.000  cul)ic  feet,  and  are  divided  into  twenty-five  rooms,  which  are 
occupied  principally  by  the  customs,  internal-revenue  and  innniora- 
tion  services,  Light-House  Board,  and  steamlioat  inspectors.  In  the 
basement  also  are  located  four  boilers,  which  operate  the  steam  heat- 
ing apparatus. 

Appropriations  on  its  account  were  made  l)y  acts  of  Congress 
approved  July  2,  1864.  April  7,  1866,  July  20,  1868,  July  25,  1868, 
March  3, 186i»,  April  lo,  1869,  April  20, 1870.  July  V>.  187n.  March  3. 
1871.  and  March  18,  1872. 

The  first  purchase  of  the  site  upon  which  this  Imilding  is  located 
was  made  October  21.  1828.  and  May  25.  1829.  in  the  sums  of  §5,oo0 
and  8500,  respectively,  and  the  second  on  FeV>ruary  I'.K  lst'>7.  in  the 
•sum  of  §35,000.  Under  provisions  of  acts  of  Congress  a])i)roved  ]\Iay 
24,  1828.  and  ]\Iarch  is.  Is30.  a  building  for  the  customs  service  was 
erected  on  the  land  then  purchased.  This  custom-house  was  subse- 
quenth'  remodeled  and  used  as  a  customs  wareht)use  luitil  destroyed  by 
fire  in  1853,  the  collectors  oflices  having  been  moved  to  the  "  Exchange" 
building  soon  after  its  purchase  in  1849.  This  •"Exchange"  was 
destroyed  by  fire  January  8,  1S53.  and  a  new  custom-house  and  post- 
office  erected  on  its  site,  which  was  occupied  by  the  custom>  otficials 
until  the  fire  of  July  4,  1866. 

During  the  j^ear  ended  June  30,  1899,  the  values  of  the  imports  and 
exports  entered  at  this  port  were  §<;52,l9l  and  §9.713.447,  respectively. 
In  1870  the  population  of  the  city  was  31,413,  and  in  190()  it  was  50,145. 
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iTSTllM-HiirsK  AND  POST-OFFU'E,  K(jrKLANl),  ME. 

This  Imildiug  is  loi-ntod  on  ;i  jilot  ot'  ground  Ijoumk'd  uii  the  north 
182  feet  It  inches  by  Lime  Rock  street,  on  the  south  156  feet  -i  inches 
by  School  street,  on  the  east  by  private  property  185  feet  (i  inches, 
and  on  the  west  144  feet  by  a  small  unnamed  street.  The  entrances 
shown  in  the  accompanying  illustration  are  from  School  street  on  the 
south  and  from  a  drivewa_v  on  the  east  extended  across  the  lot  from 
north  to  south. 

The  site  was  purchased  August  Vl,  1878.  for  the  sum  of  sl2,tH)(l, 
and  in  August,  1876,  under  authority  of  acts  of  Congress  approved 
April  17  and  July  12  of  that  year,  a  small  triangular  piece  of  the 
ground  was  sold  for  $525. 

Work  on  the  building  was  commenced  in  the  latter  part  of  1873, 
and  the  structure  was  completed  in  the  early  part  of  1877,  the  cost  of 
construction  being  '^182,828.11.  The  post-othce  portion,  however, 
was  occupied  during  the  previous  year. 

The  building  is  constructed  of  undressed  granite  with  hanmiered 
ti'immings,  and  contains  an  area  of  37i),n()()  cubic  feet.  It  is  heated  by 
steam  from  one  Vjoilei',  and  is  occupied  by  the  postal,  customs,  and 
Marine-Hospital  services. 

The  appropriations  on  its  account  were  made  by  acts  of  ^lay  17, 
1872,  March  3,  1873,  March  3,  1875,  July  31,  1876,  and  August  30, 
1890  (improvement  of  gTounds). 

Since  1876  the  animal  postal  receipts  have  increased  fi-om  about 
$7,200  to  §16,187.76  during  the  year  ended  June  .30,  18!;nt.  In  187u 
the  population  of  Rockland  was  7, ••74,  and  in  lytM»  it  was  8,150. 
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CUSTOM-Hnl'SE.  VANCEBOKd,  ME. 

This  Ijuildiiio-  is  lof;ited  ne:ir  the  railroad  station  on  a  plot  of  trvound 
65  by  8tt  feet  leased  from  the  Maine  Central  Railroad  Company.  The 
lease  was  executed  August  -4.  1884,  and  provides  for  its  renewal  from 
year  to  j'ear  so  long  as  the  United  States  desires  to  use  the  land  as  a 
site  for  a  custom-house.     The  rental  paid  is  ^12  per  annum. 

In  188-4  the  building  was  constructed  from  the  appropriation  "Col- 
lecting the  revenue  from  customs,"  and  it  has  since  been  used  entirely 
))V  the  customs  service,  Vancelioro  being  a  subport  of  the  port  of 
Bangor. 

In  ISSO  the  population  of  \'ancel)()r<_>  was  3sl,  and  in  lunii  it 
was  550. 
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(TSTdM-HilUSK  AND  POST-OFFICE,  WALDOBORO,  ME, 

This  buildiiiy  iis  located  on  the  northeiist  corner  of  INIain  and  Middle 
streets,  on  a  plot  of  u'round  fronting  south  70  feet  on  the  former  and 
west  107  feet  on  the  latter.  The  land  was  secured  by  purchase  Feb- 
ruary 10,  18.53,  for  the  sum  of  iS:i.Uili),  and  the  building  was  completed 
and  occupied  in  1857.  the  cost  of  construction  being  §22.4i!-t.<is. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  August  31,  185:^,  and  August  I.  18.5i. 

The  l)uilding  contains  a  cubic  space  of  .51,000  feet.  It  is  occupied 
b}'  the  postal  and  customs  services,  the  former  the  tirst  and  the  latter 
the  second  iloor,  and  is  heated  by  hot-air  furnace. 

During  the  year  ended  June  30.  1899.  the  postal  receipts  amounted 
to  §2,-1:89.71.  In  185<>  the  population  of  the  city  was  about  l.i'no  and 
in  1900  it  was  3.115. 
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CUSTOM-HOrSE  AND  POST-UFFICE.  WISCASSET,  ME. 

This  building'  is  ioctited  on  a  plot  of  oTound  Ixjiiiulod  on  the  north 
l)y  McCoUough  street,  east  by  ^^'ater  street,  south  by  Foi-e  sti-eet.  and 
west  by  Middle  street,  the  entrances  being  on  the  south  and  west  sides. 

The  land  was  secured  by  ))urchase  Aug-ust  31.  IStiS,  for  >i^l.soo,  and 
has  a  frontage  of  about  Itio  feet  each  on  Fore  and  McCoUough  streets 
and  about  100  feet  each  on  Middle  and  Water  streets.  Soon  after  th(> 
purchase  of  the  land  Mc(Jollough  street,  which  is  34  feet  wide,  was 
cut  through  on  the  Governnient  lot.  thus  reducing  it  to  the  present 
width. 

The  building-  was  completed  and  occupied  in  ISJO.  the  cost  of  con- 
struction being  $30.-±.J7.2.5. 

The  appropriations  on  its  ai'count  were  made  by  acts  of  Congress 
approved  March  2.  18ti7,  April  20.  ISTO,  July  l.i.  islo,  and  June  14, 
1878  (outstanding  liai)ilities). 

The  cubic  contents  of  the  building  are  '.t4,oii()  feet.  It  is  heated  by 
hot-air  furnaces  and  occupied  principally  by  the  po-tal  and  customs 
services. 

Prior  to  the  construction  of  this  building  the  Government  owned  a 
custom-house  on  the  opposite  side  of  Water  street,  which  was  pur- 
chased March  8.  184tt.  for  ^2,000,  under  authority  of  an  act  of  August 
12,  1848.  The  building  was  destroyed  b}'  lire  October  9,  l8ti<),  and 
the  site  was  sold  April  1.5,  lS7o,  for  ^107.  under  authority  conveyed 
by  an  act  of  March  2,  1867. 

During  the  year  endetl  June  30,  18!H),  the  postal  receipts  amounted 
to  $1,918.54.  In  187i)  the  population  of  Wiscasset  was  1,977  and  in 
1900  it  was  1.273. 
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APPRAISERS'  STORES,  BALTIMORE,  MD. 

This  building.  uL-i>  known  ;i>  rnitcd  States  Public  Store  No.  1.  is 
located  on  a  plot  of  uTouiid  bounded  on  the  north  82  feet  <!  inches  In' 
Lombard  street,  on  the  west  loo  feet  l)y  (xay  street,  and  on  the  south 
82  feet  6  inches  bv  Siuitli's  allev.     The  main  front  is  on  Gay  street. 

The  ground  was  ,s(>cured  l)y  purchase  June  17.  isyS.  for  the  sum  of 
^30.0(X».  and  the  building  was  completed  and  occu]iied  in  1831).  the 
cost  of  construction  being  ^241. (j72. til.  The  exterior  walls  of  the  iirst 
story  are  of  stone  and  of  the  other  storie>  brick.  All  the  floors  are 
constructed  on  groined  arches. 

The  appropriations  on  account  of  the  building  were  made  by  acts  of 
Congress  approved  Marcli  2.  1833.  June  27.  1834,  March  3.  183.5,  May 
9,  1836.  March  3.  1837.  A\ni\  6.  1838,  March  3.  1839,  March  3,  1811 
(extra  work).  March  3,  1843  (repairs).  June  17.  1844.  and  August  4, 
1846 — last  two  for  outstanding  lial)ilities. 

The  cubic  contents  of  the  building  are  340. uou  feet.  It  is  heated  In' 
.steam  and  is  provided  with  a  freight  elevator.  The  basement,  third, 
and  fourth  doers  are  used  for  general  storage,  the  first  and  second 
floors  being  occupied  partially  liy  offices  of  the  customs  officials. 

In  1830  the  population  of  the  city  was  80,620,  and  in  1900  it  was 
508,957. 
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COURT-HOUSE  (OLD),  BALTIMORE.  MD. 

Tliis  liuildiiii;-  is  located  on  the  iiortlnvcst  corner  of  Fiivette  and 
North  .streets.  It  was  autlioi'ized  l)y  an  act  of  Congress  ai)proved 
August  is.  is.'id,  and  on  June  ^.i,  1859,  the  United  States  purchased 
the  sitewliich  fronts  south  120  feet  on  Fayette  street  and  east  148 
feet  ()  inches  (mi  North  street,  the  purchase  price  beinjj;'  $50,(»(i().  Tlic 
l)uildini;-  was  occupied  by  the  United  States  courts  in  18tj-l-,  and  when 
completed  cost  $205,176.97,  exclusive  of  site. 

Upon  coniiiletion  of  the  pf)st-office.  court-house,  etc.,  a  partial  view 
of  wiiich  is  siiown  in  tiie  illustration  on  tlie  opposite  page,  this  build- 
ing was  vacated  by  the  courts,  and  was  authorized  to  be  sold  by  an  act 
of  Congress  approved  July  9,  1S90.  December  26,  1890,  after  the 
destruction  by  tire  of  the  Masonic  Temple,  the  Secretary  of  the  Treas- 
ury authorized  its  temporary  occupation  ))y  the  Masonic  order.  This 
occupation  continued  until  1S94-,  when  the  nvw  Masonic  Temple  was 
completed.  LTnder  authority  of  a  joint  resolution  of  t'ongi'ess 
approved  June  i!2,  1894,  the  Secretary  of  the  Treasury  on  March  -JO, 
1895,  granted  its  use  by  the  State  courts  for  a  ])eriod  of  five  years.  On 
completion  of  the  new  city  coui't-iious(>  the  State  courts  vacated  this 
building,  February  1,  1900.  An  act  of  June  6,  1900,  provided  for 
repairing  the  building  incident  to  its  use  by  the  customs  service  during 
the  construction  of  the  new  custom-house. 

The  two-story  brick  structure  shown  in  the  illustration,  at  the  right 
of  the  court-house,  is  located  at  the  corner  of  North  and  Lexington 
streets,  on  a  portion  of  the  Govei'nment  lot.  It  was  constiaicted  by 
the  city  of  Baltimore  for  the  acx-ommodation  of  State  courts,  the 
authoritj'  for  the  use  of  the  ground  being  granted  by  an  act  of  March  2, 
1895,  in  pursuance  of  which  an  agreement  was  entered  into  between 
the  city  and  the  Secretary  of  the  Treasury,  under  date  of  April  10, 
1895.  This  liuilding  was  vacated  by  the  State  courts  at  the  same  time 
as  the  court-house,  and  on  July  12,  1900,  the  SecretaiT  of  the  Treasury 
accepted  a  tender  from  the  mayor  of  the  city  to  use  the  same  in 
connection  with  the  court-house  for  the  temporary  accommodation  of 
the  customs  ofticials  during  the  construction  of  the  new  custom-house. 
This  acceptance  was  made  practicaVjle  by  the  provisions  of  an  act  of 
Congress  approved  June  6,  1900. 
122-42— (H 17 
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CUSTOM-HOUSE,  BALTIMORE,  MD, 

This  building  is  located  on  a  plot  of  ground  bounded  on  the  north 
lti4  feet  7  inches  b^y  Water  street,  on  the  east  252  feet  7  inches  by  (lay 
street,  on  the  south  162  feet  5  inches  by  Lombard  street,  and  on  the 
west  258  feet  by  private  property. 

The  first  purchase  was  made  Jul}'  25,  1817,  when  a  lot  on  the  corner 
of  Lombard  and  Gay  streets  was  secured  for  $70,000,  for  which  price, 
also,  the  grantors  (Merchants'  Exchange  Company)  erected  a  custom- 
house on  the  site.  This  is  the  portion,  with  portico,  shown  in  the 
foreground  in  the  accompaii3'ing  illustration. 

The  second  purchase  was  made  February  10, 1853.  when  the  adjoining 
lot  on  the  north,  fronting  on  Gay  street,  with  the  building  located 
thereon,  was  secured  from  the  same  company  for  the  sum  of  ?^lin,ooo. 
which  price  included,  also,  extensive  alterations  and  repairs  to  the 
structure.  June  2,  1857,  the  balance  of  the  land,  with  exception  of 
a  portion  at  the  corner  of  Water  and  Gay  streets,  was  purchased  from 
this  company  for  §207,000.  On  August  15,  1899,  the  ))uilding  and 
land  at  the  corner  of  these  two  streets  was  purchased  for  $75,000.  In 
1872  and  1873  the  wings  at  the  northwest  and  southwest  corners  of 
the  lot  were  construi'ted.  The  main  portion  of  the  custom-house — that 
surmounted  by  the  dome — was  formerly  the  Exchange  Hotel.  This 
dome,  under  which  the  body  of  President  Lincoln  was  laid  in  state,  is 
decorated  with  paintings  of  the  Maryland  coat  of  arms  and  seals,  and  rep- 
resentations of  counnerce  and  the  '"  Dignity  of  the  United  States,"  and 
is  supported  by  12  Ionic  marble  columns,  quarried,  cut,  and  polished 
in  Italy.  These  columns  cost  $3,000  each,  and  have  ))een  pronounced 
by  competent  authorities  to  be  perfect  in  design  and  proportion. 

The  tirst  purchase  was  made  from  funds  transferred  from  the  appro- 
priation "Custom-houses  and  public  warehouses."  The  other  appro- 
priations on  account  of  the  building  were  made  by  acts  of  Congress 
approved  August  31.  1852.  August  18,  185H,  June  25,  1860,  June  17, 
1870,  July  15,  1870,  May  18,  1872,  and  June  10,  1872. 

The  cubic  contents  of  the  building  are  1,275,690  feet.  It  is  heated 
by  hot  water,  open  grates,  and  stoves.  The  number  of  rooms  occupied 
is  tifty-eight.  assigned  principally  to  the  customs  service,  pension 
office,  subtreasury,  civil  service,  and  Light-House  Board. 

The  population  of  the  city  in  1820  was  62,738.  and  in  1900  it  was 
508,957.  The  average  of  the  exports  and  imports  entered  at  the  port 
of  Baltimore  from  1.SS5  to  1899  was  $70,437,590  and  $12,897,270, 
respectively. 

An  act  of  Congress  approved  Mai'cli  3.  1899.  provides  for  the  pur- 
chase of  additional  land  and  the  construction  of  a  new  building.  The 
land  was  purchased  August  15,  189H.  as  above  indicated.  An  act  of 
June  6,  1900,  made  an  appropriation  on  account  of  the  construction  of 
the  new  building,  which  will  be  erected  on  the  site  of  this  custom- 
house and  on  the  adjacent  land  purchased  in  1899. 
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POST-OFFICE,  COURT-HOUSE.  ETC.  BALTIMORE.  MD, 

This  buildini;-  fronts  west  on  INIoiiuincnt  s(ju(ire.  which  is  on  the  line 
of  Calvert  street,  and  extends  from  Lexington  street  on  the  north  to 
Faj'ette  street  on  the  south. 

An  act  of  Congress  approved  June  2(),  1878.  directed  the  Secretary 
of  the  Treasury,  the  Supervising-  Architect,  and  the  engineer  ofhcer  in 
charge  of  the  Fifth  light-house  district,  to  examine  into  and  report  to 
Congress  upon  the  necessity,  etc.,  of  a  post-office  building  in  the  city 
of  Baltimore.  An  act  of  flune  18,  1879,  authorized  the  selection  of 
a  site,  and  made  an  appropriation  for  the  condemnation  of  the  same; 
and  an  act  of  March  5,  1880.  approjjriated  for  the  purchase  of  the  site 
at  private  sale.  Between  August  21,  1880,  and  October  20,  1880.  the 
entire  block,  bounded  on  the  north  282  feet  })y  Lexington  street,  on 
the  south  280  feet  by  Fayette  street,  on  the  east  240  feet  bj-  North 
street,  and  on  the  west  242  feet  by  Monument  square,  with  the  excep- 
tion of  the  portion  at  the  corner  of  Fa\rette  and  North  streets,  which 
was  secured  in  18.59  as  a  site  for  thi>  court-house,  and  the  two  lots 
adjoining  it  on  the  north,  with  a  frontage  of  48  feet  (!  inches  on  North 
street,  which  were  donated  by  the  city,  was  purchased  for  the  sum  of 
1550,000. 

A  contract  for  excavations  was  awarded  June  27,  1881,  the  corner- 
stone was  laid  November  21.  1882.  and  the  building  was  completed  and 
occupied  in  March.  18ito,  the  cost  of  construction  being  ^1,534, 278. 2?>. 
The  walls  of  the  superstructure  are  of  granite,  quari-ied  at  Cape  Ann, 
Mass. 

In  addition  to  the  acts  above  noted,  legislation  on  account  of  the 
building  is  contained  in  acts  of  Congress  approved  June  K!,  1880, 
March  3,  1881,  August  7,  1882,  March  3,  1883,  July  7.  1884,  March 
3.  1885,  August  4.  1886  (v.  24.  p.  28),  August  4,  1886  (v.  24.  p.  222), 
March  3, 1887,  and  August  30.  1890  (ai)proaches,  etc.). 

The  cubic  contents  of  the  ))uilding  are  3,539,000  feet.  The  nunilier 
of  rooms  occupied  is  eighty-four,  assigned  principally  to  the  postal, 
internal-revenue,  and  steamboat  inspection  services,  and  the  United 
States  courts.  It  is  heated  by  steam,  and  is  provided  with  three  pas- 
.senger  elevators,  two  mail  lifts,  and  one  ash  lift. 

The  internal-revenue  and  postal  receipts  during  189o  amduntcd  to 
$3,056,528.82  and  $668,912,33,  respectively,  and  during  the  yeur  lsi)9 
to  $8,130,409.41  and  $1,109,670.  In  1890  the  population  of  the  city 
was  434,439,  and  in  1900  it  was  508,957. 
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(TSTdM-HdrSK  \\n  POST-OFFU'E,  r.ARNSTABLE.  MASS, 

This  l)uildinii'  is  tooiited  on  ;i  lot  frontino-  north  on  Muin  street  l-tO 
feet  and  KM)  feet  deep.  The  i>round  was  purchased  April  3(>.  1855, 
for  the  sum  of  fl.ot'O.  and  the  liuilding  was  cooipleted  and  occupied 
in  the  followinj;'  year,  the  cost  of  construction  beiny  %^:-i4.44o.71. 
Southeast  of  thi"  main  Imildinif  on  the  Government  lot  is  a  one-story 
auxiliary  brick  structure  about  So  by  I'l  feet  in  plan. 

Appropriations  on  account  of  the  building  are  contained  in  acts  of 
Congress  approved  ^larch  3.  1S55.  and  August  is.  ISotl. 

Its  cubic  contents  ai'e  HO.Tuif  feet.  It  is  heated  by  a  hot-aii-  furnace, 
and  is  occupied  1)V  th(^  postal  and  customs  services. 

In  ISIO  the  population  of  liarnstable  was  4.798.  and  in  iitoo  it  wa.^ 
4.364. 
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CrSTOM-HOUSE.  BOSTON.  MASS. 

This  building-,  tiie  west  front  of  wliicli  is  shown  in  the  illustration, 
is  located  at  the  junction  of  Commercial,  State.  Central,  and  India 
streets.  The  site  was  secured  l)y  purchase  September  Hi.  1S87,  for 
$180,000,  and  by  donation  of  a  small  addition  from  the  city  of  Boston, 
July  2i,  1863,  which  was  utilized  in  laying  out  the  approaches.  The 
Government  land  is  all  eml)raced  within  the  curb  line  around  the 
building. 

It  was  completed  and  occnjiied  August  1,  1847,  the  cost  of  construc- 
tion being  §884,346. 7*1.  The  material  used  in  the  superstructure  is 
Quincy  (Mass.)  granite.  On  the  outside  of  the  building  are  thirty- 
two  monolithic  granite  columns,  29  feet  high. 

The  appropriations  on  its  account  were  made  b_v  acts  of  Congress 
approved  March  3,  1835,  May  It,  1836,  March  3,  18.37.  March  3.  1839, 
May  8,  1840,  March  3,  1841,  :May  18.  1842,  December  24.  1842.  May 
3,  1843,  June  17,  1S44,  March  3,  1845,  August  lO.  1846,  IMarch  3,  1847 
(furniture),  August  12,  1848  (outstanding  liabilities),  August  18,  1856 
(approaches),  ilarch  3. 1863  (approaches),  March  3,  1873  (repairs), 
June  23,  1873  (repairs),  and  .lune  20,  187S  (repairs). 

The  building  contains  a  cul)ic  space  of  719,200  feet.  It  is  occupied 
almost  entirely  by  the  customs  service,  thirty  rooms  in  all  Ijeing 
assigned  to  the  public  service,  is  heated  by  steam,  and  is  provided 
with  a  hydraulic  freight  elevator. 

The  yearly  average  of  the  exports  and  imports  entered  at  this  port 
from  1885  to  1899  was  §80.798.982  and  §65.258,732.  respectively.  In 
1840  the  population  of  Boston  was  93.383  and  in  1900  it  was  560.892. 

Prior  to  the  construction  of  this  building  the  Government  owned  a 
custom-house  on  what  was  called  Custom-House  street  in  Boston,  which 
was  purchased  July  31,  1816,  for  §29.000,  from  the  appropriation 
"Custom-houses  and  public  warehouses."  The  property  was  sold 
September  2,  1847,  for  §18,158,  under  authority  conveyed  by  acts  of 
Congress  approved  May  26,  1824,  and  April  28,  1828. 
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POST-OFFICE  AMI  SIBTREASURY.  BOSTON,  MASS. 

This  building  is  located  on  the  block  bounded  on  the  north  196.60  feet  by  Water 
street,  south  217.25  feet  liy  Milk  street,  east  226.7-5  feet  by  Post-Ofiiee  square,  and  on 
the  west  237.75  feet  by  Devonshire  street. 

A  resolution  of  Congress  approved  March  2,  1867,  appointed  a  committee,  consist- 
ing of  the  mayor  and  postmaster  of  Boston,  the  assistant  treasurer  of  the  United 
States  at  that  city,  the  president  of  the  Ijoard  of  trarle,  and  Alpheus  Hardy,  Daniel 
Davies.  and  John  A.  Andrew,  of  Boston,  to  select  a  .-ite  for  the  building.  They 
selected  the  land  extending  east  from  Devonshire  street  about  115  feet,  and  bounded 
by  Water  and  ililk  streets.  This  was  purchased  in  1868.  "Work  on  the  foundations 
was  commenced  in  the  following  May,  and  the  building  was  completed  and  partially 
occupied  in  the  latter  part  of  1874. 

The  completion  of  the  building  was  somewhat  delayed  by  the  result  of  the  fire 
which  occurred  in  the  city  on  November  9-10,  1872,  and  it  i.9  stated  by  relialile 
authorities  that  the  structure  proved  a  most  effective  barrier  to  the  progress  of  the 
flames,  and  rendered  practicable  their  arrest  by  the  fire  department.  The  event  is 
commemorated  liy  a  tablet  in  the  corner  stone  of  the  building  at  the  corner  of  ^lilk 
and  Devonshire  streets,  on  which  is  the  following  inscription: 

•■  This  tablet,  placed  here  V>y  the  Bostonian  .Society,  commemorates  the  great  fire  of 
November  9-10,  1872,  which,  beginning  at  the  southeasterly  corner  of  Summer  and 
Kingston  streets,  extended  over  an  area  of  60  acres,  destroyed  within  the  business 
center  ijf  the  city  property  to  the  value  of  more  than  860,000,000,  and  was  arrested 
in  its  easterly  progress  at  this  point.  The  mutilated  stones  (jf  this  building  also  record 
that  event." 

The  remainder  of  the  block,  extending  to  Post-Ofiice  square,  was  authorized  to  be 
secured  by  an  act  of  Congress  approved  March  3,  1873.  It  was  secured  by  condem- 
nation, and  was  paid  for  under  authority  of  acts  of  July  31,  1876,  and  March  3,  1877. 
Work  on  the  extension,  which  extends  east  to  Post-Office  sijuare  from  the  driveway 
through  the  building  from  Water  to  ililk  streets  and  embraces  the  main  front  show'n 
in  the  illustration,  was  commenced  in  1875  and  completed  in  1885. 

The  total  cost  of  the  site  was  SI, 329,095.8-4  and  of  the  construction  of  the  build- 
ing 84,623,122.47.  The  stone  used  for  the  foundation  and  superstructure  is  Cape 
Ann  (Mass.)  granite,  supplied  under  a  15  per  cent  contract  similar  to  that  explained 
in  connection  Avith  the  court-house  and  post-otiice  in  New  York  City. 

The  building  covers  an  area  of  about  46,000  square  feet,  and  has  a  cubic  contents  of 
5,098,100  feet.  It  is  occupied  Ijy  the  post-ofHce,  subtreasury.  United  States  courts, 
pension  agency,  and  internal-revenue  service,  with  some  minor  Federal  offices, 
eighty  rooms  in  all  being  assigned  to  the  puVjlic  service.  It  is  heated  by  steam  and 
is  provided  with  elevator  service. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress  approved  March 
12,  1868,  March  3,  1869,  April  20,  1870,  July  15,  1870,  March  3,  1871  (vol.  16,  p.  509), 
March  3,  1871  (vol.  16,  p.  515),  :\Iarch  3,  1873,  June  23,  1874,  July  31,  1876,  March 
3,  1877  (vol.  19,  p.  3-50) ,  March  3,  1877  (vol.  19,  p.  351),  April  30,  1878,  June20, 1878, 
March  3,  1879,  .June  16,  1880,  March  3,  1881,  August  7,  1882,  March  .3,  18S3,  May  1, 
1884  (furniture),  July  7,  1884,  March  3,  1885,  June  4,  1897  (money  vault),  July  1, 
1898  (pneumatic  tube  apparatus),  and  June  6,  1900  (alterations,  etc.). 

In  1870  the  population  of  Boston  was  250,526,  and  in  1900  it  was  560,892.  The 
postal  and  internal-revenue  receipts  have  increased  from  $1,507,-529.79  and  $2,708,- 
014.29  in  1-S83  and  1875,  respectively,  to  $2,970,383.38  and'  $8,153,620.36  during  the 
year  ended  June  30,  1899. 

Prior  to  the  construction  of  this  building  the  United  States  courts  occupied  the 
Masonic  Temple  building,  on  the  corner  of  Tremont  street  and  Temple  place,  which 
wa,s  purchased  October  14,  1858,  for  the  sum  of  $105,000,  under  authority  conveyed 
by  acts  of  Congress  approved  !March  3,  1857,  and  May  4,  1858.  The  property  was 
sold  at  public  auction  May  18,  1885,  for  $255,000,  under  authority  of  act  of  March 
3,  1885. 
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PdST-llFFlCE,  BROCKTON.  MASS. 

This  building  is  located  on  a  plot  of  ground  bounded  on  the  north 
158  feet  6  inches  by  Crescent  street  and  on  the  east  118  feet  by  Maple 
avenue. 

The  site  was  secured  by  purchase  ^larch  S,  1897,  for  $i!0,OUU.  A 
contract  was  awarded  October  1, 1898,  for  the  erection  of  the  building 
and  the  structure  was  completed  and  occupied  Ma\'  10,  19(10,  the  c«st 
of  construction  being  $54,792.77. 

The  building  contains  a  cubic  area  of  ii73,963  feet,  is  provided  with 
steam  heat,  and  is  occupied  by  the  postal  service. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  February  20,  1895,  March  2,  1895,  and  June  1,  1897. 

During  the  year  ended  June  30,  1899,  the  gross  receipts  of  the 
Brockton  post-othce  amounted  to  $54,712.65.  In  1890  the  population 
of  the  city  was  27,294  and  in  19i)t>  it  was  40,063. 
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CrSTdM-HOUSE  AND  POST-OFFICE,  FALL  RIVER.  MASS. 

This  huildiiiy'  is  located  on  the  southea.st  corner  of  Bedford  and 
Second  .streets,  on  a  plot  of  ground  fronting-  north  lolH  feet  on  the 
former  and  west  125  feet  on  the  latter.  The  land  was  secured  in  three 
purchases,  the  first  two  being  made  August  11.  1S73,  and  March  19, 
1874,  and  embraced  a  frontage  of  1.5'Ji^  feet  on  Bedford  street  and  86 
feet  on  Second  street.  The  third  pui'chase.  made  February  9,  1884, 
secured  a  frontage  of  39  feet  on  Second  street.  The  amount  paid  for 
all  the  ground  was  ^159,443.71.  A  contract  for  the  erection  of  the 
basement  and  area  walls  was  awarded  Februaiy  12, 1876,  and  the  build- 
ing- was  completed  and  occupied  in  the  summer  of  1882.  the  cost  of 
construction  ))eing  5^3()().135.54. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  May  21,  1872,  March  3,  1873,  March  3,  1875,  July  31, 1876, 
March  3,  1877.  April  ,30,  1878,  June  20, 1878.  March  3,  1879.  June  16, 
1880,  March  3.  1881,  and  August  7,  1882  (additional  land). 

The  building  is  constructed  of  Maine  red  and  gray  granite.  It  con- 
tains a  cubic  area  of  704.000  feet  and  is  heated  by  hot-water  system. 
The  number  of  rooms  occupied  is  thirteen,  assigned  jirincijiully  to  the 
postal,  customs,  and  internal-revenue  services. 

When  the  building  was  first  occupied  the  annual  postal  receipts 
amounted  to  about  $3i),000.  During  the  year  ended  June  30,  1899, 
they  were  $72,393.84.  In  1880  the  population  of  the  city  was  48,961 
and  in  1900  it  was  104,863. 
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CUSTOM-HOUSE  AND  POST-OFFICE.  GLOUCESTER,  MASS. 

This  Imildiug'  was  autliorizeil  aiul  appropriated  for  hy  an  art  of  Con- 
gress approved  August  4,  1S54.  It  is  situated  on  a  plot  of  ground  on 
the  northeast  eorner  of  Main  and  Pleasant  streets,  fronting  south  87 
feet  t)  inches  on  the  former  and  west  1(>7  feet  t>  inches  on  the  latter. 
The  ground  was  secured  by  purchase  March  11.  1855,  and  March  (i, 
1857,  for  the  sum  of  $9,0()(l.  and  the  ])uilding  was  completed  and  occu- 
pied in  1858,  the  cost  of  construction  heing  $40,858.32.  There  has 
also  been  constructed  on  the  northeast  corner  of  the  lot  a  small  one- 
story  ])rick  structure,  used  for  storage  purposes. 

The  l)uilding  is  of  brick,  with  stone  triumiings,  and  contains  a  cubic 
area  of  115,000  feet.  It  is  provided  with  steam  heat  and  is  occupied 
by  the  postal  and  customs  services. 

During  the  year  ended  June  30,  1899,  the  postal  recei]its  amounted 
to  $30,938.73.  In  l87o  the  population  of  the  city  was  15.389,  and  in 
1900  it  was  26,121. 
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POST-IIFFICE,  HAVERHILL,  MASS. 

An  act  of  January  21.  1891.  authorized  this  building-,  and  acts  of 
March  3,  1891,  and  March  2,  1895,  made  approjiriutions  therefor. 
December  20,  1892,  a  pkit  of  ground  was  secured  by  purchase  for 
120. (100.  It  is  bounded  on  the  north  81.08  feet  1)y  Washington  Square, 
on  the  east  150  feet  by  a  private  wa_v  25  feet  wide,  called  Elliot  Place, 
and  on  the  south  and  west  85.-15  feet  and  15o  feet  by  Washington 
Park.  The  liuilding.  which  fronts  north  and  east,  was  commenced 
under  a  contract  awarded  June  16,  1894,  and  was  completed  and  occu- 
pied in  1895,  the  cost  of  construction  being  $t)2,H36.4-l. 

The  basement  of  the  building  is  of  sandstone,  and  the  su]ierstructure 
of  red  brick  with  sandstone  trimmings.  It  contains  a  cubic  area  of 
188,000  feet,  is  provided  with  steam  heat,  and  is  c>ccupied  entirely  l)y 
the  postal  service. 

Th(»  receipts  of  the  post-office  have  increased  fromS-i5,557.50  during 
the  year  ended  June  3<».  1895,  to  §50,311.53  during  the  year  1898-99. 

In  1890  the  population  of  the  city  was  27.4:12  and  in  1900  37,175, 
this  inci'ease  being  due  somewhat  to  the  annexation  of  the  town  of 
Bradford. 
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PnST-OFFICE,  IJIWELL  MASS. 

This  building  wiis  authorized  and  appropriated  for  hy  acts  of  Con- 
gress approved  April  9  and  Octohei'  '2.  1888.  and  March  2.  188'.t.  The 
site,  which  was  donated  February  11.  1890.  by  St.  Peter's  Church,  of 
Lowell,  is  bounded  on  the  east  18.5.87  feet  by  Gorhani  street,  which 
runs  north  and  south,  and  on  the  south  1.5i.  18  feet  by  Appleton  street, 
the  two  streets  forming  an  ol)tuse  angle  at  the  corner  of  the  lot. 

July  1-1.  1S91.  a  contract  was  awarded  for  the  foundations  and  base- 
ment and  area  walls,  and  the  building  was  completed  and  occupied 
April  1,  1895,  the  cost  of  construction  being  $199,8i»>.98.  It  is  con- 
structed of  Deer  Island  (Me.)  granite,  and  contains  a  cubic  area  of 
517.375  feet,  which  above  the  basement  is  divided  into  twelve  rooms, 
occupied  by  the  postal  and  internal-revenue  services  and  civil-service 
hoard.     Artificial  heat  is  supplied  from  a  hot-water  apparatus. 

The  gross  postal  receipts  during  the  tiseal  year  1898-99  wei-e 
$153,7-13.30.  The  population  of  the  city  in  1890  was  77.096,  and  in 
1900  it  was  94,969. 
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POST-OFnCE,  LYNN,  MASS. 

This  building  was  authovized  i)_y  an  act  of  Congress  apj)rov('d  June 
3,  1890,  and  appropriated  for  by  acts  of  August  30,  Iti'.Xt.  and  Marcli 
3,  1891;  Under  dates  of  January  14.  ls'.»3.  and  June  1,  JSD-l.  tlie  site 
was  secured  by  purchase  and  condcnination  for  §35.69.5.60.  It  has  a 
frontage  northwest  on  Liberty  street  of  1.51.1.5  feet,  northeast  on  Wil- 
low street  of  109.75  feet,  and  southwest  on  Washington  street  of  120 
feet. 

A  contract  for  the  erection  of  the  building  was  awarded  January  9, 
1896,  and  the  structure  was  completed  and  occupied  February  28. 
1898,  the  cost  of  construction  being  S89.042.T7.  The  main  facade  is 
on  Liberty  street.  The  basement  walls  are  of  dressed  stone,  and  those 
of  the  superstructure  of  brick,  with  stone  trimmings.  The  building 
contains  a  cubic  area  of  324.796  feet,  and  is  occupied  by  the  postal, 
customs,  and  internal-revenue  services.     It  is  heated  by  steam. 

During  the  year  ended  June  30. 1899,  the  postal  receipts  aggregated 
flo2.56o.49.  In  1890  the  population  of  the  city  was  55,727,  and  in 
1900  it  was  68,513. 
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GOVERNMENT  lU'ILDINGS,  NEW  BEDFORD.  MASS. 

The  custom-house  and  post-office  buildings  siiowii  in  the  illustration 
are  two  separate  structures,  the  former  beino-  in  the  foreoround.  They 
ai'e  located  on  a  plot  of  "round  bounded  on  the  north  1ST  feet  ))V  Wil- 
liam street,  on  the  east  so  feet  1>y  North  Second  sti-eet.and  on  the  west 
79.66  feet  by  Acushnet  avenue.  The  custom-house  fronts  on  North 
Second  street,  and  the  main  front  of  the  post-otfice  is  on  William 
street,  there  Ijeing'  an  approach  to  the  latter  also  fi'om  Acushnet 
avenue.     A  space  of  about  1.5  feet  separates  the  two  buildings. 

The  custom-house  was  authorized  bv  an  act  of  Congress  approved 
July  13,  1882,  and  other  appropriations  on  account  of  its  construction 
and  maintenance  were  made  b}-  acts  of  .Tune  27,  183-1,  May  9,  1836, 
May  8,  1840.  and  May  15,  1850.  The  site  for  the  ))uildino-  was  pur- 
chased April  22,  1833.  for  the  sum  of  ^-l.yOO,  and  the  structure  was 
completed  in  1S36.  It  is  of  a  native  g-ranite  and  cost  $25,500,  exclu- 
sive of  site.  The  building-  contains  a  cubic  area  of  120.00O  feet,  is 
heated  by  steam  furnished  1)y  one  boiler,  and  is  occupied  })V  the  cus- 
toms and  internal-revenue  services. 

The  site  for  the  post-office  was  purchased  under  authority  of  acts  of 
February  20,  1885.  and  August  4,  iSSti,  and  the  title  to  the  land  was 
secured  January  lit.  ISSti.  and  February  19,  1SS7.  for  the  sum  of 
143.500.  making  th(>  total  cost  of  the  Government  lot  $4S.4(»(i.  Acts 
of  March  3.  1887.  and  April  5.  1892,  appropriated  funds  on  account  of 
the  new  building,  the  former  for  construction  and  the  latter  for  some 
improvements  required.  A  contract  for  its  erection  was  awarded 
December  1.  1890,  and  the  structure  was  occupied  April  1.  1893.  at 
which  time  the  postal  officials  vacated  the  portion  of  the  custom-house 
formerly  occupied  by  them.  This  building  is  constructed  of  Portland 
(Conn.)  brown  sandstone,  and  cost  ^105,116.56,  exclusive  of  ground. 
It  contains  an  area  of  312.734  cubic  feet,  and  is  occupied  entirely  by 
the  post-office.     Steam  heat  is  supplied  from  two  boilers. 

During  the  years  ended  June  3(1,  181)3.  and  June  30,  1900,  the  gross 
postal  receipts  were  $57,175.23  and  $70,625.17,  respectively.  In  1836, 
when  the  custom-house  was  completed,  the  population  of  New  Bed- 
ford was  11,113.     In  1890  it  was  40,733,  and  in  1900,  62,442. 
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CrSTOM-HOUSE,  NEWRURYPORT.  MASS. 

This  huildinu-  is  situated  on  tlie  north  side  of  Water  street,  on  a  plot 
of  u  round  witii  a  frontage  of  i-t  feet,  and  extending  north  3:^)0  feet  to 
the  Merriniac  River,  there  being  a  publie  way  on  each  side  of  tiie  lot. 
It  was  )m)vided  for  by  acts  of  Congress  approved  Mareh  -2,  lS;-!3,  and 
-Tunc  27.  ISo-t.  The  land  was  secured  October  30,  1833,  by  purchase, 
for  the  sum  of  ^3.()(H).  and  the  building  was  completed  and  occupied  in 
1^3.3.  the  cost  of  construction  lieing  ^:iO,lsS.5(.i.  It  is  constructed  of 
granite  and  contains  an  area  of  118,000  cubic  feet.  The  building  is 
occupied  by  the  customs  and  internal-revenue  services  and  is  heated 
by  stoves. 

While  the  deed  under  which  this  land  was  secured  conveyed  a  lot 
extending  330  feet  north  from  Water  street,  it  is  probable  that  the 
north  line  was  at  low-water  mark,  as  the  tides  at  that  time  rose  to  a 
point  near  the  building.  About  187 1-1S73  railroad  tracks  were  laid 
along  the  river  front,  and  the  rear  of  the  custom-house  lot  was  tilled  in 
to  run  the  tracks  to  the  coal  pocket  of  the  Piiiladelphia  and  Reading 
Coal  and  Iron  Company  on  the  adjoining  property.  A  bidkhead  sev- 
eral hundred  feet  long  was  also  constructed  along  tiie  river  front.  On 
the  custom-house  lot.  near  the  river,  is  located  the  weigher's  office  of 
the  Philadelphia  and  Reading  Coal  and  Iron  Company. 

When  this  custom-house  was  first  occupied  in  1835,  the  population 
of  the  citv  was  about  0,500.     In  lyoO  it  was  14,478. 


284 


HISTORY    OF    PUBLIC    BUILDINGS. 


Custom-House,  Salejf,  Mass. 


HISTORY    OF    PUBLIC    BUILDINGS.  285 


CUSTOM-HOUSE.  SALFJ[,  MASS.  ■ 

This  building-  i^;  located  cm  the  northeast  corner  of  Derby  and  Orange 
streets  on  a  plot  of  ground  fronting  south  about  (io  feet  on  the  former 
and  about  200  feet  deep  along  the  latter.  The  north  line  of  the  lot  is 
about  87  feet.     It  is  bounded  on  the  east  by  a  private  passageway. 

The  ground  was  secured  liy  purchase  July  11,  1818,  for  the  sum  of 
$5,000,  and  the  building  was  completed  and  occupied  in  the  latter  part 
of  1819.  the  cost  of  construction  lieing  $14,371.77.  It  is  constructed 
principally  of  red  brick,  contains  an  area  of  235,000  cubic  feet,  and  is 
occupied  throughout  by  the  customs  service.  Heat  is  supplied  by  two 
hot-air  furnaces.  The  funds  for  the  building  and  ground  were  trans- 
ferred from  the  appropriation  "Custom-houses  and  public  ware- 
houses." An  act  of  February  17, 1836,  appropriated  funds  to  pay  for 
the  services  of  the  superintendent  of  construction. 

In  1820  the  population  of  Salem  was  ll.:-;4<;.  and  in  1900  it  was  35,956. 

Between  the  years  18-16  and  1849  Nathaniel  Hawthorne,  the  great 
romancer,  was  surveyor  of  customs  at  this  port,  and  occupied  as  his 
office  the  room  on  the  main  floor  of  this  l)uilding  at  the  corner  of  the 
two  streets.  In  the  preface  to  the  "  Scarlet  Letter"  he  makes  refer- 
ence to  this  })uilding  and  to  the  eagle  over  the  main  entrance. 
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POST-OFFICE.  SPRINGFIELD,  MASS. 

This  building  is  located  on  a  plot  of  oiound  bounded  on  the  north- 
east 75  feet  10  inches  l)y  Main  street,  on  the  northwest  160  feet  by 
Fort  street,  and  on  the  southeast  160  feet  by  Worthington  street,  the 
principal  entrances  being  on  the  northeast  and  southeast  sides. 

The  land  was  secured  ))y  purchase  November  1.5,  ISS".  for  §18,500. 
The  deed  of  conveyance  also  provides  that  a  strip  of  ground  20  feet 
wide,  adjoining  the  above-described  lot  on  the  westerly  side,  may  be 
kept  open  forever  as  a  common  passageway  for  those  occupying  the 
estate  on  either  side. 

A  contract  for  the  erection  of  the  tniilding  was  awarded  Octolter  5, 
1888,  and  the  structure  was  completed  and  occupied  March  1,  1891,  the 
cost  of  construction  being  $130,860.66.  The  walls  of  the  superstruc-ture 
are  of  Longmeadow  (Mass.)  brownstone. 

The  cubic  contents  of  the  building  are  387,221  feet.  It  contains 
thirteen  rooms  besides  the  first  floor  and  is  occupied  principall}^  by  the 
postal,  customs,  and  internal-revenue  services.  It  is  heated  by  a  hot- 
water  system  and  is  provided  with  a  hydraulic  freight  elevator. 

The  building  was  authorized  by  an  act  of  Congress  approved  January 
3,  1887,  and  appropriated  for  by  acts  of  March  3.  1887,  and  October 
2,  lb88. 

Acts  of  March  2  and  March  3.  1809,  respectively,  authorized  and 
apjjropriated  for  an  extension  of  the  building.  A  contract  was  awarded 
July  13.  1900,  for  the  performance  of  the  work.  The  extension  is  to 
be  one  story  on  the  southeast  side  and  carried  out  to  the  building  line, 
the  entrance  being  moved  forward. 

The  postal  receipts  have  increased  from  $128,371.28  in  1892  to 
$191,650.07  during  the  year  ended  June  30,  1899.  In  1890  the  popu- 
lation of  the  city  was  1:4,179  and  in  1900  it  was  62,059. 
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POST-nFFll'E,  TArXTilN',  MASS. 

Tlii.s  building  it;  located  on  a  plot  of  ground  bounded  on  the  north 
and  west  153.35  feet  and  95.5  feet,  respectively,  by  Crockei  square,  on 
the  south  156.^0  feet  bj'  Cohannet  street,  and  on  the  east  136  feet  bj- 
the  city  s(|uare  with  its  main  front  on  the  latter.  The  land  was 
donated  to  the  United  States  by  the  city  of  Taunton,  July  13,  1892. 
The  building  was  commenced  under  a  contract  awarded  June  25, 1S!»5, 
for  ti-ench  excavation,  etc.,  and  was  completed  and  occupied  July  1, 
1S97.  It  was  authorized  and  appropriated  for  b^'  acts  of  Congress 
approved  Jaiuiary  2,  1891,  and  March  3,  1891,  and  the  cost  of  con- 
struction was  $71,75().14:. 

The  cubic  contents  of  the  V)uilding  are  300,363  feet.  It  is  occupied 
bj-  the  postal  service,  and  is  supplied  with  steam  heat. 

The  postal  receipts  in  1897  were  about  %>35,00i»  and  in  190<I  about 
$42,000.  In  1890  the  population  of  the  city  was  25,-148  and  in  1900  it 
was  31,036. 

12242—01 19 
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POST-OFFICE,  ETC..  WORCESTER.  MASS. 

This  building  is  located  on  an  irregular  shaped  plot  of  ground, 
bountled  on  the  north  59  feet  '2  inches  b^v  Burnside  coui't.  east  lUl  feet 
8  inches  b}-  Southbridge  street,  south  1.51  feet  2  inches  t)y  Myrtle 
street,  and  west  168  feet  11  inches  ])v  iNIain  street.  The  tower 
entrance  is  on  the  north  side. 

The  land  was  secured  by  purchase  November  U,  1SS7,  for  $15,000. 
A  contract  was  awarded  June  27,  1892,  for  trench  excavation,  founda- 
tions, and  basement  and  area  walls,  and  the  building  was  completed 
and  occupied  February  20,  1897,  the  cost  of  construction  being 
$327,622.65.     The  walls  of  the  superstructure  are  of  Vermont  marble. 

The  legislation  on  account  of  the  building  is  contained  in  acts  of 
Congress  approved  January  29,  1887,  March  3.  1887,  October  2.  1888, 
March  3, 1889,  February  16,  1891  (extending  limit  of  cost).  March  3, 
1891.  August  18,  189-1,  March  2,  1895,  and  June  1.  1897  (alterations  iu 
post-office). 

The  cubic  contents  of  the  building  are  948,000  feet.  It  is  heated 
by  steam,  and  is  occupied  almost  entirely  by  the  postal  service. 

During  the  years  ended  June  30,  1897,  and  June  30,  1899,  the  postal 
receipts  amounted  to  $206,431  and  $225,002.26,  respectively.  In  1890 
the  population  of  the  city  was  81:,  655  and  in  1900  it  was  118,121. 
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COURT-HOUSE,  POST-OFFICE,  ANT)  CUSTOM-HOUSE.  BAY  CITY,  MICH, 

Jatuiarv  25.  l.S9<>.  the  block  bounded  on  the  north  liy  Third  stieet, 
south  by  Fourth  .sti-eet,  east  by  Adam  street,  and  west  by  Washinsjion 
avenue,  was  secured  by  purchase  for  the  sum  of  $40,000.  This  block 
has  a  frontage  of  220  feet  north  and  south,  and  800  feet  east  and  west. 

The  court-house,  post-office,  and  custom-house  located  thereon  was 
commenced  under  a  conti'act  awarded  September  14.  1S91.  and  com- 
pleted and  occupied  December  lit.  ISliS,  the  cost  of  construction  being- 
$160,657.1'.*.  It  is  located  about  midway  I)etween  Third  and  Fourth 
streets,  and  fronts  on  Washington  avenue,  which  is  100  feet  wide,  the 
other  bounding  streets  having  a  width  of  6()  feet  each. 

The  legislation  providing  for  the  erection  of4hel)uilding  was  approved 
June  19,  1888,  October  2,  1888,  and  March  2, 1889.  An  act  of  August 
23.  1894.  provided  for  laving  brick  walks,  which  work  was  performed 
during  the  following  year. 

The  building  contains  a  cubic  space  of  441.946  feet,  and  is  heated  In- 
steam.  Thirteen  rooms  are  occupied,  they  being  assigned  principally 
to  the  postal,  customs,  and  internal-revenue  services,  and  the  United 
States  courts. 

During  the  year  ended  June  30,  1899,  the  customs  receipts  at  this 
port  aggregated  $29. u,s4.42,  and  the  gross  postal  receipts  $36,371.79. 
In  1890  the  population  of  the  citj-  was  27,839,  and  in  ±900  it  was  27,628. 
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COURT-HOUSE,  POST-OFFICE.  ETC.,  DETROIT,  MICH. 

This  builcUiifr  is  located  on  tlie  block  bounded  on  the  north  and  sniitli  I'S.S  feet  each 
liy  Lafayette  avenue  and  Fort  street,  respectively,  and  on  the  ea.<t  and  west  2S0  feet 
by  Shelby  and  Wayne  streets.     The  main  facade  is  on  Fort  street. 

The  f;ronnd  was  secured  by  two  jmrchases,  the  former,  consistingof  tlie  soulli  half 
of  the  Ijlock,  being  effected  December  5,  ISSo,  for  S16.5,000,  and  the  latter  in  Decem- 
ber, 18,S7,  for  the  sum  of  §235,000.  A  contract  for  trench  excavation  anil  basement 
and  area  walls  was  awarded  July  5,  T890,  and  the  l;)uilding  was  complete(l  ami  occu- 
pied November  27,  1897,  the  cost  of  construction  being  $1,138,81.5.24. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress  approved  May  2.5, 1882, 
August  l\  1882,  March  2,  1885,  March  3,  188.5,  August  i,  1886,  JNIarch  3,  1887  (v.  24,  p. 
468),  March  3,  1887  (v.  24,  p.  510),  October  2,  1888,  March  2,  1S89  (v.  25,  p.  8.53), 
March  2,  1889  (v.  25,  p.  939) ,  March  2, 1895,  June  10,  1896  (tablet),  and  June  1 1,  1896. 

The  building  is  constructed  of  Bedford  (Ind. )  limestone,  covers  an  area  of  about 
150  by  186  feet,  and  contains  a  cubic  space  of  2, 717, .560  feet. 

The  basement  is  occupied  liy  the  appraiser's  warehou.se,  lioiler  and  engine  rooms, 
and  by  cjuarters  for  a  portion  of  the  iiost-office  force. 

The  first  floor  is  taken  up  entirely  by  the  post-oftice,  the  working  room  with  xia 
glass  roof  situated  under  the  cortile,  occupying  the  major  portion  of  tlie  floor.  This 
room  is  surrounded  and  sejiarated  from  the  public  corridors  by  a  screen  of  wliite  oak 
between  columns  of  scaglic  >la.  These  corridors  have  marble  wainscoting  and  ceilings 
in  paneled  oak,  while  the  floors  are  laid  with  marble  mosaic.  The  vaulted  ceilings 
and  dome  of  the  tower  entrance  are  further  enriched  by  the  use  of  glass  mosaic. 

The  rooms  of  the  piostmaster  and  assistant  postmaster  have  paneleil  wood  wainscot 
and  wood  floors.  The  money-order  and  registry  divisions  also  on  this  floor  are  sepa- 
rated from  tlie  main  corridor  by  screens  of  marble  and  brass. 

The  main  stairs  are  of  cast  and  wrought  iron  finished  in  electro-bronze  witli  treads 
of  marble,  while  a  marble  wainscot  corresponding  to  that  in  the  corridors  fcjllows  the 
rake  of  the  stairs.  The  elevator  screen  work  of  wrought  iron  corresponds  to  the  finish 
of  the  stairs. 

The  second  floor  is  occupied  by  the  offices  of  the  Customs,  luternal-Kevenue,  and 
Life-Saving  Service  officials,  with  the  necessary  vaults,  toilet  rooms,  etc.  ■  The  whole 
story  is  finished  in  oak  with  the  exception  of  screens  in  the  principal  offices,  these 
being  of  marljle  and  brass.  The  floors  of  corridors  and  pulilic  spaces  generally  are 
of  marljle  mosaic. 

Above  the  first  story  the  corridors  are  in  the  form  of  a  colonnade  opening  upon 
the  cortile. 

The  third  floor  is  devoted  to  tlie  use  of  the  courts,  with  their  necessary  rooms  and 
offices.  The  circuit  court  room  is  finished  largely  in  marble  and  mosaic,  while  the 
district  court  room  has  a  high  wainscot  of  East  India  mahogany,  with  a  ceiling  of 
oak  V)eams  and  panels  of  glass  mosaic. 

The  fourth  floijr  is  devoted  to  various  Government  otfice.s — Light-House  Board, 
Marine-Hospital  Service,  Railway  JIail  Service,  Civil  Service  Commission,  etc.,  and 
the  finish  is  generally  similar  to  that  of  the  second  floor. 

The  Ijuilding  is  heated  liy  steam  and  is  jjrovided  with  four  hyilraulic  elevators — two 
passenger  and  two  freight. 

During  the  year  ended  June  30,  1899,  the  postal  and  iuternal-reveime  receipts 
amounted  to  §676,017.89  and  $3,936,209.50,  respectively.  The  average  yearly  value 
of  exports  and  imports  entered  at  the  port  of  Detroit  from  1885  to  1899  was  $7,641,152 
and  $2,777,107,  respectively.  In  1890  the  population  of  the  city  was  205,876,  and  in 
1900  it  was  285,704. 

The  site  of  this  building  is  substantially  that  of  Fort  Lernoult,  an  English  fort 
erected  in  1778  by  Maj.  R.  B.  Lernoult,  a  British  officer,  as  defense  against  the  Ameri- 
cans. It  was  suteequently  called  Fort  Shelby  and  was  demolished  in  1826.  Com- 
memorative of  these  facts  an  inscribed  bronze  talilet  has  been  placed  in  the  buttress 
at  the  left  of  the  tower  entrance,  in  pursuance  of  a  resolution  of  Congress  apjjroved 
June  10,  1896. 
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CUSTOM-HOUSE.  DETROIT,  MICH. 

This  building  is  located  on  the  northwest  corner  of  Larned  and  Gris- 
wold  streets,  on  a  plot  of  ground  fi'onting  south  21(>  feet  on  the  former 
and  east  120  feet  on  the  latter.     It  is  Ijounded  on  tht>  north  bv  an  alley. 

February  2i>,  is.jO.  the  site  for  the  main  building,  fronting  IK)  feet 
on  Larned  street  and  Ijjo  feet  on  Griswold  street,  was  purchased  for 
^L>-i.oi»0.  and  on  January  So.  180(i.  the  structure  was  completed  and 
occupied,  the  cost  of  construction  being  -¥182,733. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  August -l.  1854;  March  3,  1855:  August  18.  1856;  April  20, 
1S7<»  (rooting),  and  July  15.  1870  (repairs),  in  addition  to  which  funds 
were  transferred  ^Nlarch  3. 1859.  from  appropriations  for  other  Imildinus. 

Acts  of  May  25.  1882.  and  August  7.  lss2.  authorized  and  approjn-i- 
ated  for  the  construction  of  a  new  building  or  the  extension  of  the 
present  building.  The  latter  alternative  being  selected  by  the  Secre- 
tary of  the  Treasury,  additional  land  with  loo  feet  frontage  on  Larned 
street  and  extending  hack  to  the  alley  was  purchased  under  dates  of 
February  2.  1883.  and  April  4,  1883.  for  §87,881.49.  and  the  concrete 
footings  laid  for  the  proposed  extension.  Work  was  suspended  under 
petitions  from  the  common  council  of  Detroit,  and  an  act  of  March  3, 
1SS5,  authorized  the  reopening  of  the  question  of  site  for  the  new 
building,  and  in  the  event  that  a  new  site  was  selected,  the  sale  of  the 
property  at  Larned  and  Griswold  streets.  In  pursuance  of  this 
authority,  a  new  site  was  selected  for  the  present  court-house,  post- 
ofhce.  etc.  building  on  Lafayette  avenue.  Fort,  yhell)y.  and  A\'avne 
streets. 

The  one-story  frame  annex  shown  in  the  illustration,  which  extends 
back  to  the  alley,  was  constructed  under  a  contract  awarded  March  22. 
1890.  from  the  annual  appropriation  for  "Repairs  and  preservation  of 
public  buildings." 

Acts  of  July  1.  1898.  and  July  7,  1898.  respectively,  provided  that 
the  building  be  retained,  and  authorized  its  repair  and  renovation  at  a  ' 
cost  of  $20,000.  This  work  was  performed  after  the  transfer  of  the 
post-office,  etc..  to  the  new  building,  and  after  the  completion  of  the 
alterations  it  was  reassigned  principally  to  the  customs  and  steainljoat 
inspection  services,  and  pension  agentand  examiners.  The  liuildino- 
contains  a  cubic  space  of  454.000  feet  and  is  heated  by  steam. 

In  1860,  when  this  building  was  completed,  the  population  of  Detroit 
was  45,619.     In  1900  it  had  increased  to  285.704. 

^  Prior  to  the  acquisition  of  this  custom-house  property  the  United 
States  owned  a  lot  on  Woodbridge  street,  which  was  purchased  No\em- 
ber  30,  1832,  and  the  Bank  of  Michigan  property,  which  was  secured 
in  1842.  in  satisfaction  of  a  judgment.  The  liank  ))uilding  was  author- 
ized by  an  act  of  ^Nlarch  3.  1843.  to  l)e  altered  and  adapted  for  use  by 
the  courts  and  post-office,  and  appropriations  on  its  account  were  made 
by  acts  of  August  12.  1818.  Septemlier  3o.  1850.  and  March  3,  1851. 
The  bank  property  and  the  lot  on  Woodln-idge  street  were  sold  in  1855 
a-nd  in  1857,  respectively,  under  authority  of  an  act  of  March  3.  1855, 
$16,800  having  been  received  for  the  fornier  and  $15.6»t<»  for  the  latter.' 
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('OURT-HOrSE  AND  I'liST-IIFFICE,  r.KAXD  UAl'IDS.  MICH. 

This  builcUiiy  was  uiithorizcd  by  an  act  of  CongToss  approved  Feb- 
ruary 1^1.  1873,  and  appropriat(Hl  for  by  acts  of  June  ii3.  1874,  March 
3,  1875.  July  31.  1876,  March  3,  1877.  and  June  i!t).  1878. 

The  site  was  secured  })_v  condemnation  August  ti,  1874,  at  a  total 
cost  of  ^<llt.9y6.  It  is  bounded  on  the  north  by  Lyon  street.  184-.15 
feet;  east  by  Division  street,  266.5  feet:  south  l)y  Pearl  street.  18ti.7S 
feet,  and  west  by  Ionia  street.  260.40  feet. 

Work  on  the  buildino-  was  coiuuienced  under  a  contract  awaided 
September  25.  1876.  and  the  .structure  was  completed  and  occupied  in 
the  latter  part  of  I87'.t.  the  cost  of  construction  being  1141.413.03. 

The  building-  fronts  on  Ionia  street,  about  midwaj-  between  Lyon 
and  Pearl  streets,  and  occupies  the  western  half  of  the  square  al)ove 
described.  It  is  constructed  of  brick,  with  stone  trinuuings.  and  con- 
tains a  cubic  space  of  524,500  feet.  It  is  provided  with  heat  by  a  hot- 
water  apparatus,  and  is  occupied  mainly  by  the  postal,  customs,  and 
internal-revenue  services.  United  States  courts,  and  pension  examiners. 
Besides  the  tirst  tioor,  which  is  devoted  entirely  to  the  postal  service, 
the  number  of  rooms  occupied  is  seventeen. 

Since  the  occupation  of  the  building  the  postal  receipts  have  increased 
from  about  ^$4U,0o0  per  annum  to  %;212. 41(2. oil  in  the  hscal  year  18'.l8-99. 
The  collections  from  internal  revenue  during  the  year  ended  June  30, 
1899,  were  S707.5S5.99.  The  population  of  the  city  has  increased 
from  32.016  in  1880  to  87.565  in  190O. 

The  electric  car  shown  at  the  rear  of  the  building  in  the  accompany- 
ing illustration  is  on  a  track  extending  across  the  lot  from  Pearl  to 
Lyon  streets  to  facilitate  delivery  of  mail,  authority'  for  the  laying  of 
the  track  having  been  convej'ed  by  letter  of  the  Secretary  of  the 
Treasurv.  dated  December  7.  1899. 
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POST-OFFICE,  JACKSON.  MICH, 

This  Imildiiiu-  is  located  on  the  southwest  corner  (.)f  Washington  and 
Mechanic  streets,  with  the  main  entrance  on  the  hitter.  The  lot  is  132 
feet  square,  boiindecl  also  by  a  Ifi^-foot  alley  on  the  west  side,  and  was 
secured  by  purchase  February  11,  1890,  for  the  sum  of  §13,200. 

The  building  was  commenced  under  a  contract  awarded  January  11, 
1893,  and  was  completed  and  occupied  February  1,  1895.  the  cost  of 
construction  being  !?'.»1,564. 7<i. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  August  21,  1888,  ]\Iarch  2,  1889,  August  30,  1890.  and  March 
3,  ls;)3. 

It  is  constructed  of  Bedford  (Ind.)  limestone,  has  a  cubic  contents 
of  2.50,291  feet,  is  provided  with  furnace  heat  and  is  occupied  prin- 
cipally by  the  postal  service. 

During  the  year  ended  June  30,  1899,  the  post-office  receipts 
amounted  to  f.5-t.83i.65.  In  1890  the  population  of  the  city  was 
20.798,  and  in  1900  it  was  25,180. 
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POST-OFFII'E,  KALAMAZOO,  MICH. 

The  post-office  building;'  at  Kalamazoo.  ^lich..  wu.-;  authorized  and 
appropriated  for  1)V  an  act  of  Congress  approved  ^Nlarch  1,  ISS'.I.  The 
site,  which  has  a  frontage  north  of  V3-2  feet  on  South  street,  and  east 
of  165  feet  on  l?urdi(  k  street,  was  secured  by  purchase  March  1-i. 
18;»(i.  for  the  sum  of  %^(').^^l(.  und  a  contract  for  the  erection  of  the 
l)uilding  was  entered  into  October  27,  18!>U.  The  structure  was  com- 
pleted and  occupied  February  13,  1892,  the  cost  of  construction  being 
$68,848.47. 

The  building  is  construct(>d  of  red  briclv.  with  Lalvc  .Sui)ei-ii)r  sand- 
stone trimmings,  and  contains  a  cubic  space  of  -iSU.OOO  feet.  It  is 
provided  with  steam  lieat  and  is  occupied  1>y  the  postal  and  internal 
'revenue  services.  United  States  courts,  and  pension  examiners. 

Besides  the  first  fioor,  which  is  used  exclusively  l>y  the  post-otfice, 
the  number  of  rooms  assigned  is  six. 

In  1891  the  postal  receipts  amounted  to  about  $50,000,  and  during 
the  year  ended  June  80,  1899,  they  aggregated  $71,054.86.  In  1890 
the  population  of  the  city  was  17,853,  and  in  190tt  it  was  :24.4(t4. 
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POST-IIFFICE.  LANSIXIi.  MICH. 

Thiis  l)uilding'  was  authdrizt'd  and  api)ropriated  for  by  acts  of  Congress 
approved  March  It,  iS'.tO,  and  Auyiist  5,  1S'.I2.  The  site  was  secured 
November  14,  1890,  by  condemnation,  the  amount  of  th(^  award  being 
fl7.t')6*i.<>H.  It  is  about  132  feet  s(|uai'e.  and  is  bounded  on  the  west 
by  Capitol  avenue  and  on  the  south  liy  Michigan  avenue. 

A  contract  for  the  erection  of  the  building  was  awaixled  December 
22,  1891,  and  the  structuie  was  completed  and  occupied  Api'il  1,  1894, 
the  cost  of  construction  l)eing  $10ti,120.*i9.  It  is  of  Cleveland  (Oiiio) 
blue  sandstone,  and  has  a  cubic  contents  of  13.5,000  feet.  It  is  pro- 
vided with  steam  heat,  and  is  occupied  l)y  the  postal  service.  Weather 
Bureau,  pension  examiners,  and  civil-service  board,  the  number  of 
rooms  assigned  being  eight. 

During  the  years  ended  June  30,  1894  and  1899,  tlie  gross  postal 
receipts  amounted  to  iv42,20O  Und  $r)(»,.502.22.  respectively.     In   1890 
the  population  of  the  city  was  13,102,  and  in  1900  it  was  16,48.5. 
12242—01 20 


306 


HISTORY    OF    PUBLIC    BUILDINGS. 


Cul'KT-HolSE,    1'oST-UKFICE,   etc.,   JlAKyUETTE,   MlLll. 


HISTORY    OF    PUBLIC    BUILDINGS.  307 


COURT-HOUSE,  POST-OFFICE,  ETC..  MARQUETTE,  MICH. 

This  building-  was  authorized  by  an  act  of  Congress  approved  .Tuly 
27,  1882,  and  appropriated  for  bj-  acts  of  Aug-ust  7,  1S82,  and  March 
3, 188.5.  The  site  was  purchased  July  lu,  1883,  for  the  suru  of  lit. 000, 
$2,000  of  which  was  subscribed  l)y  citizens  of  Marquette.  It  is  sit- 
uated on  the  northwest  corner  of  Third  and  Washington  streets, 
bounded  on  the  east  150  feet  by  the  former,  and  on  the  south  170  feet 
Ijy  the  latter.  After  the  purchase  of  the  ground  efforts  were  made  to 
secure  from  Congress  an  exten-sion  of  the  limit  of  cost,  but  without 
success,  and  on  May  3.  1888.  a  contract  was  entered  into  for  the  con- 
struction of  the  building,  it  being  completed  and  occupied  July  3, 
1889.  The  cost  of  construction  was  $92,273.  The  building  is  con- 
structed of  brick  with  brownstone  trimmings,  contains  a  space  of 
3-18.000  cubic  feet,  and  is  heated  by  steam  from  one  boiler.  It  is  occu- 
pied principally  by  the  postal  and  customs  services.  United  States 
courts,  land  office,  and  Weather  Bureau. 

In  1889  the  gross  postal  receipts  aggregated  about  $9,500,  and  dur- 
ing the  year  ended  June  30, 1899,  thej'  were  $18,551.81.  The  popula- 
tion of  the  city  in  1890  was  9,093.  and  in  1900  it  was  10.058. 
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(TSTOM-HOUSE  AND  I'llST-UFFlCE.  PORT  HFRON.  !\I1('H. 

This  l)uikliiig-  is  located  on  the  southcii.st  corner  of  Sixth  unci  ^\'ater 
streets,  on  a  plot  of  ground  purchased  March  14,  1873.  for  the  sum  of 
^S.ttOO.  Th(>  sit(-  fronts  north  al)Out  UO  feet  on  Water  street,  west 
215  feet  on  Sixth  street,  and  cast  175  feet  on  a  4t)-foot  alley.  At  the 
northwest  corner  of  the  lot  AVater  and  Sixth  streets  form  an  angle  of 
70'^  22',  the  latter  extending  north  and  south. 

Woi'k  ou  the  ))uilding-  was  commenced  in  lsl>>,  and  the  structure 
was  completed  and  occupied  in  May,  1877,  the  cost  of  construction 
])eing  $240, 703.. 34. 

The  l^asement  walls  are  of  limestone  quarried  near  Sandusky,  Ohio, 
and  those  of  the  superstructure  of  sandstone  from  Amherst.  Ohio. 
The  building  has  a  contents  of  544.200  cubic  feet,  and  is  jirovided 
with  a  steam-heating-  apparatus  (direct  and  indirect  radiation),  which 
is  operated  by  one  Iwiler.  There  ai'e  fifteen  office  rooms,  most  of 
which  are  occupied  1)V  the  postal  and  customs  services,  insjicctors  of 
iKiilers  and  hulls.  United  States  engineers,  and  tiie  Weather  Bureau. 
At  the  west  end  of  the  second  story  a  court  room  has  l)een  constructed, 
but  has  not  for  some  years  been  used  for  the  purpose  designed. 

The  legislation  on  account  of  the  Iniilding  is  contained  in  acts  of 
Congre.ss  approved  June  lo.  1872,  March  3,  1873,  June  23,  1874, 
March  3.  1875,  July  31.  187»>.  and  ]\Iarch  3.  1877  (approaches,  furni- 
ture, etc-.). 

During  the  year  ended  June  30,  1899si  the  gross  postal  receipts 
amounted  to  §34.478.10.  In  1870  the  population  of  Port  Hui'on  was 
5,7!t3  and  in  19U0  it  was  19,158. 
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POST-OFFICE.  SAGINAW.  MICH. 

This  building-  was  authorized  and  appropriated  for  by  an  act  of  Con- 
gress appi'oved  Mareh  8,  1891. 

March  18, 1892,  the  city  of  Saginaw  donated  to  the  United  States  as 
a  site  a  plot  of  ground  about  2-10  feet  square,  bounded  on  the  north  by 
Germania  avenue,  on  the  east  by  Warren  avenue,  on  the  west  by  Jef- 
ferson avenue,  and  on  the  south  by  the  Hoyt  Lil)rary  property.  In 
compliance  with  an  act  of  August  27,  18K4,  the  Secretary  of  the  Treas- 
ury, under  date  of  January  9,  1896,  deeded  back  to  the  city  a  strip  of 
this  ground  fronting  '.tO  feet  on  Germania  avenue  and  extending  back 
along  Warren  avenue,  and  again  on  December  16,  1896,  the  city 
reconveyed  this  strip  to  the  United  States. 

Building  operations  were  commenced  under  a  contract  awarded 
November  25,  1896,  and  the  structure  was  completed  and  occupied 
July  1, 1898. 

In  design  it  is  the  French  chateau  style  of  the  seventeenth  century, 
this  style  being  adopted  because  of  its  especial  appropriateness  for  the 
site  upon  which  the  building  is  located— light,  airy,  and  apart  from 
other  buildings.  It  fronts  north  and  west  on  Germania  and  Jctferson 
avenues,  and  is  constructed  of  Bedford  (Ind.)  limestone,  with  granite 
entrance  steps,  platforms,  etc.  The  cubic  contents  are  350,659  feet 
and  the  cost  of  construction  $98,61.3.52.  It  is  provided  with  steam 
heat  from  one  boiler  (direct  and  indirect  radiation),  and  is  occupied  by 
the  postal,  customs,  and  internal-revenue  services  and  special  pension 
examiners.  On  the  south  side,  between  the  post-otiice  and  the  Hoyt 
library  shown  in  the  background  of  the  accompanying  illustration,  is 
a  wide  strip  of  ground  (about  113  feet)  extending  between  Jetierson 
and  Warren  avenues  which  Congress,  by  an  act  approved  Januaiy  25, 
1899,  has  authorized  to  l)e  used  by  the  city  as  a  public  park. 

The  gross  receipts  of  the  post-office  during  the  year  ended  June  30, 
1899,  were  $61,286.85.  In  1890  the  population  of  the  city  was  16,322 
and  in  1900  it  was  12,345. 
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COURT-HOUSE.  CUSTOM-HOUSE  AND  PliST-OFFICE,  PULUTH.  MINN. 

Thi.s  building  was  autiioriztHi  and  cost  of  same  limited  to  §150,000 
by  ail  act  of  Congress  approved  'Slay  4.  1S8S.  This  limit  was  extended 
l)v  an  act  of  June  ^'1.  iS'.tO.  to  Sl^TO.iioo.  The  api)ropriations  for  the 
building  were  made  by  acts  of  October  '2.  ISNS.  ^lai'ch  -2.  iss;),  mid 
]March  3. 1891. 

July  3,  1889.  a  site  was  purchased  for  $1S..500,  being  on  the  north 
corner  of  First  street  and  Fifth  avenue  west,  fronting  southeast  ISO 
feet  3||  inches  on  the  former  and  southwest  140  feet  on  the  lattci-.  It 
is  bounded  on  the  northwest  side  by  a  iO-foot  alley.  Fifth  avenue  and 
First  street  are  each  66  feet  wide. 

A  contract  for  excavations,  masonry,  etc.,  was  awarded  August  17, 
1891.  and  the  building  was  completed  and  occupied  in  Septeml>er.  1.S94, 
the  cost  of  construction  being  !!^251.416.51. 

It  is  constructed  of  Bedford  (Ind.)  limestone,  has  a  cubit'  contents 
of  64-1:. .526  feet,  is  supplied  with  steam  heat,  also  open  grates,  and  is 
equipped  with  a  hydraulic  passenger  elevator.  Besides  the  first  Hoor, 
which  is  used  entirely  by  the  post-otHce,  the  number  of  rooms  occupied 
is  twenty -four,  they  lieing  assigned  principally  to  the  customs  and 
internal-revenue  services.  United  States  courts,  land  othcc.  special 
agents,  inspectors  of  boilers  and  hulls,  and  the  Weather  Bureau. 

The  gross  receipts  of  the  post-othce  during  the  fiscal  year  1898-99 
were  $90,448.05.  Customs  receipts  for' the  fiscal  year  1894-95  were 
$7,905,  and  in  1898-99,  $5,818.  Arrivals  and  clearances  of  vessels  in 
1894  were  4,514.  and  in  1899,  6,671.  Receipts  of  the  land  ofhce  for 
quarters  ending  December  31,  1894.  and  March  31,  1900,  were 
$21,086.49  and  $49,576.77,  respectivelv-  The  population  of  the  city 
in  1890  was  33,115  and  in  1900  it  was  52,969. 
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COURT-HOUSE  AND  PnST-OFFH'K,  ^U\NKAT(I,  MINN. 

An  act  of  Congres!^  approved  Jamuirv  i7,  IS'.tl.  authorized  this 
building-  and  funds  for  its  construction  were  appropriated  by  an  act  of 
March  26.  1891.  A  plot  of  "round  was  secured  b}'  purchase  Feln-uary 
13,  1S!»2.  for  $5,775.  fronting  northwest  140  feet  on  Second  street,  and 
northeast  157  feet  6  inches  on  .laclvson  street,  and  bounded  on  the  soutli- 
east  by  a  15-foot  alley.  A  contract  for  the  commencement  of  the 
buildinu-  was  awarded  November  19.  1S92,  and  the  structure  was  so 
far  completed  as  to  permit  the  occupation  of  the  first  floor  by  the  post- 
office  April  1.  lS9t).  The  remainder  of  the  building  was  completed  and 
occupied  soon  afterwards,  the  cost  of  construction  being  $98,<i'27.S5. 

Under  the  provisions  of  a  resolution  of  Congress  approved  January 
17,  1896,  work  on  the  interior  finish  was  performed  in  excess  of  the 
original  estimate,  but  within  the  limit  of  the  appropriation  of  March 
26,  1n91.  The  tirst  floor  is  occupied  entirely  by  the  post-office  and 
the  second  floor  and  two  rooms  in  the  attic  by  the  United  States 
courts. 

The  building  contains  a  cubic  space  of  3(16,000  feet  and  is  heated  by 
steam  supplied  from  two  boilers.  The  stone  used  in  construction  is  a 
limestone  quarried  at  Kaosta,  Minn.  The  main  front  of  the  building 
is  on  Second  street,  there  being  a  public  entrance  also  from  Jackson 
street. 

In  1897"  the  postal  receipts  were  $22,671.85  and  during  the  year 
ended  June  30,  1899,  they  aggregated  $24.(  166.18.  In  1890  the  popu- 
lation of  the  city  was  8,838  and  in  ll'OO  it  was  10.599. 
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POST-OFFICE,  ETC.  MINNEAPOLIS,  MINN. 

Under  authority  of  an  act  of  Coiiai'i'ss  approved  April  11.  1S82,  the 
oriyinul  purcha.se  of  the  site  for  this  building  was  made  on  July  :i8, 1883. 
The  excavations  were  completed  when  work  was  suspended,  and  addi- 
tional land  pui'chased  under  an  actof  July  7.  1884.  This  second  plotof 
ground  was  secured  October  28,  1884,  making  a  total  frontage  of  198 
feet  on  Third  street,  on  the  northeast  side,  and  15.5  feet  on  First  ave- 
nue south,  on  the  northwest  side,  the  total  purchase  price  ))eing 
$92.1  MM).     The  lot  is  bounded  on  the  southwest  side  by  a  20-foot  alle_y. 

The  excavations  were  extended  and  the  concrete  foundations  laid  in 
the  summer  of  1885.  The  building  was  completed  in  November,  1889, 
with  exception  of  a  passenger  elevatoi-  and  approaches,  and  was  occu- 
])ie(l  at  that  time.  The  additional  items  were  completed  soon  after- 
wards, making  the  total  cost  of  the  building,  exclusive  of  site, 
$54S.t;78.21. 

In  addition  to  the  acts  above  noted,  appropriations  on  account  of  the 
])uilding  were  made  by  acts  of  March  3,  1883;  ]Marcli  3,  1885;  August 
4.  isst',;  March  H.  1SS7;  October  2.  1888.  and  October  19,  1888. 
Under  an  act  of  August  5,  1892,  repairs  and  painting  were  performed 
at  the  building  at  a  cost  of  about  iglO.OOO. 

An  extension  consisting  of  a  basement  and  one  story  was  authorized 
by  an  act  of  March  2.  1899,  and  appropriated  for  by  an  act  of  March 
3,  1899.  July  s,  1,S99.  a  contract  was  awarded  for  the  erection  of  the 
same,  together  with  certain  alterations  in  the  interior  of  the  building, 
all  of  which  work  was  completed  in  the  summer  of  1900,  at  a  cost  of 
$55, (MM).  The  extension  is  on  the  southwest  side  of  the  building,  and 
is  30  feet  2i-  inches  wide  by  151  feet  3  inches  long. 

The  building,  which  is  construt-ted  of  Berea  (Ohio)  sandstone,  has  a 
contents  of  1.5Sl,o(io  cubic  feet.  It  is  occupied  principally  by  the 
postal,  customs,  and  internal-revenue  services.  United  States  courts, 
civil-service  l)oard.  and  Weather  Bureau.  There  are  three  elevators, 
on<^  passenger  and  two  freight,  which,  together  with  the  steam-heating 
apparatus,  are  operated  In'  live  l)oilers  eipiipped  with  Hawley  down- 
draft  furnaces. 

In  1889  the  postal  receipts  aggregated  $29r>.487.  and  during  the  year 
ended  June  30. 1899,  they  amounted  to  !S<!07.342.75.  In  1880  the  pop- 
ulation of  the  city  was  46,887,  and  in  19<M)  it  was  202,718. 


318 


HISTORY    OF    PUBLIC    BriLDINGS. 


CrsToM-HorsE,  etc.,  St.  Paul,  Minn. 


HISTORY    OF    PUBLIC    BUILDINGS.  819 


CUSTDM-HOrSE.  ETC.,  ST.  PAUL,  MINN, 

This  building'  is  located  on  a  plot  of  ground  l)ounded  on  the  past 
105  feet  by  Waliasha  sti-(>et.  and  on  the  south  ItiO  feet  l)y  Fifth  .street. 
The  land  was  secured  by  purchase  September  l!^t.  isfiT,  for  $16,030, 
and  the  building'  was  completed  and  occupied  in  lsT8.  the  cost  of  con- 
struction being'  S4:iit.2'.»'.».;!s.  It  is  constructed  of  Kaosta  (I\Iinn.) 
limestone,  and  has  a  contents  of  661,300  cubic  feet.  Steam  heat  (direct 
and  indirect  radiation)  is  supplied  from  two  lioiler.s.  which  also  furnish 
power  for  a  freight  elevator  operating'  i)etween  the  basement  and  tirst 
floor. 

The  appropi'iations  on  its  acc(junt  were  made  Ijy  acts  of  Congress 
approved  ,Tuly  -AS.  186(1:  July  20.  1868:  ^Nlarch  3,  1869  (vol.  15,  p. 
305);  March  3,  1869  (vol.  15.  p.  Sl-t);  April  i>(».  18Ti>:  .Tuly  15,  18T0; 
March  1,  1871:   May  18.  1872.  and  :\Iarch  3.  1873. 

Acts  of  Cong-re.ss  approved  August  4, 1886.  and  ]\Iarch  3. 1887,  made 
appropriations  for  the  purchase  of  additional  land,  with  a  view  to  the 
extension  of  the  building.  The  pui'chase  was  not  etiected.  and  by  an 
act  of  August  5.  189:i.  after  the  new  building  described  on  page  3jJl 
had  been  authorized,  Congress  directed  that  these  appropriations  be 
covered  into  the  surplus  fund  of  the  Treasury. 

An  act  of  February  16.  1891.  authorized  the  Secretary  of  the  Treas- 
ury to  sell  this  custom-house  whenever  in  his  judgment,  after  the 
completion  of  the  new  building,  the  public  interests  would  admit. 

During  the  calendar  year.s  1873  and  1899  the  internal-revenue  and 
postal  receipts  were  1162,053.14  and  $59,459.86,  and  |"i,567,688.23 
and  $491,121.26.  respectively.  In  1870  the  population  of  the  city  was 
20,030,  and  in  190u  it  was  Hi3,u65. 
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POST-OFFICE.  COURT-HOUSE  AND  CUSTOM-HOUSE.  ST.  PAUL.  MINN. 

By  an  act  of  Congress  approveil  February  1(5, 1891,  this  huiMing  was  authorizeil,  the 
cost  limited  at  SSOO.OOO,  and  the  Secretary  of  tlie  Treasury  given  authority  to  accept, 
as  a  donation  from  tlie  city  of  St.  Paul,  a  suitaljle  lot  of  lai-d  as  a  site  for  the  same. 

Tlie  site  was  accordingly  donated  by  deed  recorded  June  12,  1S91,  and  is  bounded 
on  the  north  74.9  feet  by  Sixtli  street,  south  161.63  feet  by  Fifth  street,  west  .300  feet 
by  Washington  street,  and  east  288.77  feet  by  Market  street. 

Plans  were  prepared  contenijjlating  the  erection  of  a  building  witliin  tlie  limit  of 
cost  lixed,  and  a  contract  for  the  excavation  and  the  masonry  of  the  .sul)l:)asement 
was  awarded  Fel)ruary  '2.  1898.  <^)n  A]iril  4,  1893,  a  contract  was  awarded  for  tlie 
cut  stone  and  liriclcworlc  of  the  basement  and  su]>erstructure.  In  1898  the  su])ei'- 
structure  was  completed  and  under  roof,  ready  tVir  the  supply  of  the  interior  finish, 
wlien  further  work  in  tliis  ilirection  was  suspended  in  view  of  an  act  of  July  1,  1898, 
extending  the  limit  of  cost  to  81,0-50,000,  and  authorizing  the  completion  of  the  build- 
ing according  to  modified  plans.  These  plans  provide  for  an  extension  at  the  north 
end,  carrying  out  tlie  buililing  to  the  line  of  Sixth  street,  and  making  the  principal 
entrance  at  that  front.  The  exi'avations  for  this  extension  were  made  under  a  con- 
tract awarded  Ser)tember  19,  1898,  and  the  foundations,  superstructure,  and  roof  cov- 
ering supplied  under  a  contract  awarded  October  5,  1899.  The  design  shows  a  mag- 
nificent tower  over  the  Sixth  street  entrance,  but  this  is  not  at  present  to  be  carried 
above  the  roof  line,  pending  anticipated  legislation  in  the  matter.  The  portion  of 
the  superstructure  completed  before  July,  1898,  maybe  distinguished  from  the  ini'om- 
plete  extension  in  the  accompanying  illustration,  which  shows  the  condition  of  the 
work  on  December  5,  1900. 

The  interior  finish  of  this  completed  portion,  above  the  first  floor,  was  snpjilied 
under  a  contract  awarded  ilay  5, 1899,  and  the  rooms  were  occupied  between  August  27 
and  September  4,  1900,  bj-  the  customs,  internal-revenue,  and  secret  services,  special 
agent  of  the  Treasury,  pension  examiner,  and  the  ciri'uit  and  district  court  officers. 

The  legislation  on  ace: mnt  (A  the  building  is  t'ontained  in  acts  of  Congress  approved 
Februarv  16,  1891,  March  3,  1891,  August  18,  1894,  March  2,  1895,  June  11,  1896, 
June  4,  1897,  July  1,  1898,  and  March  3,  1899;  and  by  December  1,  1900,  there  had 
been  expended  on  account  <.>f  construction,  8940,865.25. 

The  illustration  shows  the  Fifth  and  Market  street  facades.  The  building  co\'ers 
most  of  the  lot,  being  271  feet  3  inches  long  and  122  feet  2  inches  wide  at  the  Fifth 
street  end,  and  contains  a  culiic  space  of  2  734,309  feet.  The  superstructure  is  of 
granite,  from  (|uarries  of  Messrs.  Henne.«sy  &  Cox,  St.  Cloud,  Minn.,  the  contractors. 

While  the  interior  finish  is  not  yet  (Decemljer,  1900)  completed  throughout,  in 
describing  that  [lortion  of  the  work  tlie  building  will  be  taken  as  a  unit.  The  snb- 
basement  is  devoted  to  the  mechanical  plant,  while  the  basement  proper  is  given 
over  to  the  postal  service. 

The  first  story  is  assigned  entirely  to  the  post-office.  The  main  entrance  in  the 
tower  on  Sixth  street  opens  into  a  large  entrance  hall  under  the  tower,  which  in 
turn  opens  into  the  post-office  corridor,  which  exten<ls  through  the  building  to  the 
Fifth  street  entrance.  These  corridors  and  halls  are  wainscoted  with  marble,  and 
have  ornamented  ceilings,  enriched  with  gold  and  bronze,  the  floors  throughout 
being  of  marble  and  terrazzo. 

On  one  side  of  the  corridor  is  the  post-ofBce  working  room,  while  on  the  other  are 
the  postmaster's  private  offices,  money-order  i.iffice,  etc.  With  the  exception  of  the 
corridors,  etc.,  the  entire  first  floor  is  finished  in  quartered  white  oak  with  floors  in 
hard  wood. 

The  marble  wainscoting  and  fioors  are  continued  throughout  the  upper  stories. 
The  second  story  is  devoted  to  the  uses  of  the  customs  and  internal-revenue  services, 
while  the  third  floor  is  assigneil  to  the  circuit  and  district  courts,  the  circuit  court 
being  situated  in  the  tower  on  Sixth  street  and  extending  through  two  stories,  giving 
an  opjiortunity  for  a  gallery  for  spectators  at  the  fourth-floor  level.  These  rooms  are 
in  oak  enriched  liy  carving. 

On  the  fourth  floor  is  the  circuit  court  of  appeals,  the  room  for  which  is  finished 
in  marble  and  has  a  barrel  vaulted  ceiling  with  stained-glass  pianels  admitting  light 
from  above.  On  this  floor  also  is  a  law  lilirary  flnished  in  mahogany,  with  adorned 
ceiling  which,  like  that  in  the  court  room,  is  ]iartly  of  stained  glass. 

The  fifth  and  sixth  stories  are  to  be  used  as  railway-mail  service  dormitories,  file 
rooms,  etc.  All  the  stories  are  provided  with  ample  vaults,  toilet  rooms,  etc.,  of  the 
most  modern  description,  while  the  building  is  heated  by  Ljw  jiressure  and  exhaust 
steam,  and  is  ventilated  by  a  combined  plenum  and  exhaust  system.  It  is  equipped 
with  three  magnetic-control  passenger  elevators,  built  liy  the  Otis  Elevator  Com- 
pany, and  has  a  boiler  jilant  consisting  of  four  Babcock  &  Wilcox  water-tnlie  boilers 
of  500  horeepower. 
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COURT-HOUSE  AND  POST-OFFICE.  WINONA.  MINN. 

This  building  is  lociited  on  the  northwest  corner  of  Fourth  and  Main 
streets,  on  a  plot  of  ground  fronting  south  140  feet  on  the  former,  east 
ISO  feet  on  the  latter  and  bounded  on  the  north  by  an  alley. 

The  land  was  secured  by  purchase  June  30,  1886,  for  *15.(i()0.  A 
contract  for  the  erection  of  the  building  was  entered  into  March  28, 
1890,  and  the  structure  was  completed  and  occupied  October  2'2,  1S91, 
the  cost  of  construction  being  $14-1:, .580. 72.  The  walls  of  the  super- 
structure are  of  native  limestone  with  Bedfoi'd  (Ind.)  limestone 
triuHuings.  • 

November  20,  ly'JO,  the  Department  authorized  the  use  of  a  Id-foot 
strip  on  the  north  side  of  the  lot  as  a  passageway  in  connection  with 
the  alley,  thus  making  the  alley  2(>  feet  wide. 

The  legislation  on  account  of  the  l)uilding  is  contained  in  acts  of  Con- 
gress approved  March  3,  1885,  August  4,  1886,  March  2.  1889.  August 
30,  1890,  September  30,  1890.  and  ^Nlarch  3,  1891. 

The  cubic  contents  of  the  building  are  528,584  feet.  It  is  heated  by 
steam  and  is  occupied  mostly  by  the  postal  service  and  United  States 
courts,  thirteen  rooms  l)eing  assigned,  besides  the  entire  first  floor. 

In  1891  the  postal  receipts  amounted  to  about  $25,00(>,  and  during 
the  year  ended  June  30.  1899,  they  aggregated  $33,506.50.  In  1890 
the  population  of  the  city  was  18.208  and  in  190o  it  was  19.714. 
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COURT-HnUSE,  POST-OFFICE.  ETC.,  AREKDEEN.  MISS. 

This  building-  was  untliorized  and  appropriated  for  by  acts  of  Con- 
gress approved  March  3,  1.SS5.  and  ]March  30.  18SS.  The  site  was 
secured  by  purchase  August  5,  1885.  for  the  sum  of  §-±.000,  and  is 
located  at  tlie  south \Yest  corner  of  Comnierce  and  Hickory  streets, 
fi-onting  noith  130  feet  on  the  forniei-  and  east  lOO  feet  on  the  latter. 

The  building  was  commenced  under  a  contract  awarded  October  14, 
18si>.  and  was  completed  and  occupied  in  the  latter  part  of  1888.  the 
cost  of  construction  lieing  ^7-t.661.34.  It  is  constructed  of  red  }>rick 
with  stone  trimmings,  contains  a  space  of  230.0(H)  cubic  feet,  and  is 
heated  by  steam  from  one  lioiler  and  liy  open  gi'ates.  The  first  tloor 
is  occupied  entirely  by  the  postal  service  and  the  second  and  third  by 
the  United  States  courts. 

During  the  year  ended  June  30.  1899,  the  gi-oss  postal  receipts 
amounted  to  §5,139.20.  In  1890  the  population  of  the  city  was  3.149 
and  in  1900  it  was  3,434. 
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COl'RT-HOrSE  AND  POST-nFFIfF,  JACKSON.  MISS. 

This  court-houKC  and  post-olticc  wa.s  authorized  and  appropriated 
for  by  an  act  of  Congress  approved  March  2,  ISSl,  which  was  supple- 
mented by  an  act  of  eTuly  7,  1884-,  and  is  located  on  the  southwest  cor- 
ner of  Capital  and  West  streets.  The  ground,  which  was  secured  by 
purchase  October  11,  ISS:^,  for  §4,375,  is  bounded  on  the  east  ItJO  feet 
by  West  street,  and  on  the  north  200  feet  by  Capital  street.  Work 
on  the  building  was  commenced  in  the  latter  part  of  1S83,  and  the 
structure  was  completed  and  occupied  in  the  early  part  of  18S5,  the 
cost  of  construction  being  $110,492.08. 

The  building  is  constructed  of  brick,  and  contains  a  culiic  space  of 
312,000  feet.  It  is  heated  by  hot-water  apparatus,  and  is  occupied 
principally  bj'  the  postal  service  and  United  States  courts,  the  number 
of  rooms  assigned  being  twelve. 

Acts  of  Congress  approved  March  2  and  3.  is'.itt,  provided  for  an 
addition  to  the  building  at  a  cost  of  not  more  than  $31,000,  and  on 
December  28, 1899,  a  contract  was  awarded  for  the  work.  The  exten- 
sion, which  is  on  the  south  side  of  the  building,  is  three  stories  high, 
and  covers  an  area  of  40  by  53  feet.  It  is  not  shown  in  the  accom- 
panying illustration. 

The  gross  postal  receipts  for  the  year  ended  June  30,  1885,  were 
$10,515.87,  and  for  the  year  ended  June  30, 1899,  $21,134.38.  In  1880 
the  population  of  the  city  was  5.204,  and  in  1900  it  was  7.816. 

Prior  to  the  construction  of  the  court-house  and  post-ofKce  at  Jack- 
son, Miss.,  the  United  States  courts  occupied  rooms  in  the  city  hall. 
This  occupation  was  in  pursuance  of  an  agreement  entered  into  in  1857 
under  authoiity  of  an  act  of  Congress  approved  March  3.  1855,  the 
sum  of  $20,000  having  been  paid  to  the  city  of  Jackson  for  the  use  of 
the  rooms. 
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POST-OFFICE.  MERIDIAN.  MISS. 

This  building  was  authorized  b}-  an  act  of  Congress  approved  Decem- 
ber 24,  1890.  and  the  limit  of  cost  fixed  at  .$.5i».000,  which  sum  was 
appropriated  In-  an  act  of  March  3,  1891.  April  5,  ls9i\  the  site  on 
the  corner  of  Twenty-second  avenue  and  Eighth  street  was  secured  by 
purchase  for  the  sum  of  ^6.000,  and  proposals  for  the  erection  of  the 
building  were  under  consideration  when  legislation  was  approved  in 
act  of  August  27,  1894,  requiring  that  accommodations  be  provided 
for  the  United  States  courts  and  their  offices,  thus  rendering  necessary 
a  modification  of  the  plans.  This  legislation  was  supplemented  b}'  an 
act  of  March  2,  1895,  authorizing  the  exchange  of  the  site  already 
purchased  and  extending  the  limit  of  cost  to  S80,0ti(».  An  appropria- 
tion of  $30,000  was  made  by  an  act  of  June  4,  1897. 

An  additional  strip  of  land  fronting  25  feet  on  Twenty-second  ave- 
nue was  donated  to  the  United  States  May  13.  1895,  which,  with  the 
ground  formerly  purchased,  gives  the  site  for  the  building  a  frontage 
of  135  feet  west  on  Twenty-second  aveiuie  and  125  feet  south  on  Eighth 
street. 

The  necessar}'  modifications  of  the  plans  were  made  to  comply  with 
legislative  requirements,  and  a  contract  for  the  erection  of  the  laiild- 
ing  was  awarded  Septembei-  1,  1896,  all  work  being  completed  and  the 
structure  occupied  January  1.  1898.  The  cost  of  construction  was 
173,848.78. 

The  building  is  constructed  of  brick,  with  Bedford  (Ind.)  limestone 
to  the  first-stor^  window  sills,  and  Georgia  granite  for  the  entrance 
steps,  mailing  platform,  area  copings,  eti'.  It  contains  a  space  of 
294,050  cubic  feet,  and  is  occupied  by  the  post-office.  United  States 
courts,  and  Weather  Bureau.  Artificial  heat  is  supplied  by  a  hot- water 
apparatus. 

During  the  year  ended  June  3U,  1899.  the  gross  postal  receipts 
amounted  to  ii23,440.50.  In  1890  the  population  of  the  city  was 
10,624,  and  in  1900  it  was  14,050. 
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COURT-HOUSE.  POST-OFFICE.  ETC..  OXFORD.  ML^S. 

This  building-  is  located  at  tlie  soutlieast  corner  of  Pontotoc  street 
and  the  public  square,  on  a  plot  of  gi-ound  fronting-  north  ISO  feet  on 
the  former,  west  1-25  feet  on  the  latter,  and  bounded  on  the  east  ])v  an 
alley. 

The  site  was  secured  March  24,  1S84.  by  purchase,  for  the  sum  of 
$6,000.  A  contract  for  the  basement  and  superstructure  was  awarded 
February  12,  ISSo,  and  the  building  was  completed  and  occupied  in 
February,  1SS7,  the  cost  of  construction  being  §60,6ln.l>4.  It  is  l)uilt 
of  brick  and  contains  a  space  of  235.141  cubic  feet;  is  provided  with  a 
hot- water  heating-  system  opei-ated  by  one  l^oiler,  and  is  occupied  by 
the  postal  service  and  United  States  courts. 

The  legislation  on  account  of  the  1)uilding  is  contained  in  acts  of 
Congress  approved  July  12.  1882;  ^Nlarch  3,  1883;  August  2,  1S80; 
August  4,  1886  (approaches),  and  October  2.  1888  (approaches). 

In  1887  the  gross  postal  receipts  amounted  to  about  $2,800,  and  dur- 
ing the  year  ended  June  30.  ISyy,  they  aggregated  $3,235.61.  The 
population  of  the  city  in  1890  was  1,546.  and  in  19(10  it  was  1.825. 
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COURT-HOUSE.  POST-OFFK^E  AND  CUSTOM-HOUSE,  VICKSBURO,  MISS. 

Thi.s  building'  is  located  on  tlic  smithwest  corner  of  Crawford  and 
\Yalnut  streets,  on  a  plot  of  ground  147  feet,  6  inches  square,  Imunded 
on  the  north  by  the  former  and  on  the  east  by  the  latter. 

The  ground  was  secured  b}'  purchase  July  2-2,  1889,  for  tiu'  sum  of 
$9,000,  and  a  contract  for  the  erection  of  the  building  was  awarded 
March  5,1890.  The  .structure  was  occupied  in  the  summer  of  1.S91 
and  was  hnall}'  completed  during  the  following  year,  the  cost  of  con- 
struction being  !j;100,2?.2.(j3. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  June  6,  1888,  October  i\  1888,  March  2,  1889,  March  3.  1891, 
and  July  28,  1893. 

The  cubic  contents  of  tiio  Imilding  arc  420,090  feet.  It  is  supplied 
with  steam  heat.  The  nunilier  of  rooms  occupied  is  fifteen,  they 
l)eing  assigned  principally  to  the  post-office.  United  States  courts,  and 
Weather  Bureau. 

During  the  first  year  the  Ijuilding  was  occupied  the  postal  receipts 
amounted  to  about  $1-4,400  and  in  the  year  ended  June  3<i,  1899,  they 
aggregated  §28.312.48.  In  189(»  the  population  of  the  city  was  13,373, 
and  in  1900.it  was  14,834. 
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POST-OFFICE.  HANNIBAL,  MO. 

This  building  is  situntod  on  the  northwest  corner  of  Broadwiiy  and 
Sixth  street,  on  a  plot  of  ground  fronting  south  142  feet  on  the  former, 
east  131  feet  on  the  latter,  and  l)ounded  on  the  west  M'  an  alley. 

The  ground  was  secured  by  purchase  August  IS.  1883.  for  the  sum 
of  ^12,500.  and  a  contract  for  the  erection  of  the  building  was  awarded 
August  20,  1884,  the  structure  being  completed  and  occupied  in  1888. 
The  cost  of  construction  was  $122,689.28. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  May  25.  1882,  Augu.st  7.  1882,  March  3.  1885,  June  30, 1886, 
March  3,  1887,  and  March  30,  1888.  The  building  is  constructed  of 
Dark  Hollow  (Bedford.  Ind.)  limestone,  and  contains  a  cubic  space  of 
357,073  feet. 

It  is  provided  with  steam  heat,  and  is  occupied  mainly  by  the  postal 
and  internal- revenue  services.  United  States  courts.  Weather  Bureau, 
and  pension  examiner.  Besides  the  first  floor,  which  is  used  exclu- 
sively by  the  post-office,  the  number  of  rooms  occupied  is  twelve. 

During  the  year  ended  June  3(i.  1899,  the  gross  postal  receipts  were 
$20,329.87.  In  ls90  the  population  of  the  city  was  12,857,  and  in 
1900  it  was  12,780. 
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ClirRT-HOUSE  AND  POST-OFFICE,  .lEFFEKSON  CITY.  MO. 

This  liiiildino-  fronts  south  on  High  street,  and  is  situated  between 
JeH'erson  and  Washington  streets.  The  site  was  secured  by  purchase, 
Deeember  IS,  1883,  for  the  sum  of  $10,000.  and  has  a  frontage  of  179 
feet  on  High  street,  extending  back  200  feet  to  Stewart  street.  Build- 
ing operations  were  comuienced  in  the  summer  of  188.5,  and  the  struc- 
ture was  completed  and  occupi(Ml  in  ls8!>.  the  cost  of  construction 
being  §l-t3.1(i2.ti8. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  March  3, 1883,  March  3,  1S85,  August  4.  l.sSe,  February  1, 
1888,  March  3i),  1888.  and  IMarch  -!.  1S89. 

The  building  is  of  Bedford  (Ind.)  limestone,  and  has  a  cnl)ic  con- 
tents of  375,400  feet.  It  is  provided  with  steam  heat  and  open  grates, 
and  is  occupied  mainly  l)y  the  postal  service  and  the  United  States 
courts.  During  the  months  of  March,  July,  and  November,  181H),  and 
March,  1897,  the  courts  of  Cole  County,  Mo.,  held  session  in  this 
building,  the  authority  therefor  being  conveyed  by  a  public  resolution 
of  Congress  approved  ^larch  13,  1S!»6. 

During  the  years  ended  December  31,  1889,  and  December  31,  1899, 
the  postal  receipts  amounted  to  !|^l:i.8S0.S(!  and  §21.267.10.  respectively. 
In  1890  the  population  of  the  city  was  6,742,  and  in  1900  it  was  9,6ti4. 
12242—01 22 
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CUSTOM-HUrSE.  ETC.,  KANSAS  CITY,  Wl 

This  building  is  located  on  the  southeast  corner  of  Ninth  and  Walnut 
streets,  on  a  plot  of  ground  fronting  north  115  feet  6  inches  on  the 
former,  west  167  feet  6  inches  on  the  latter,  and  bounded  on  the  east 
by  an  alley.  The  site  was  purchased  July  .5,  1^79.  for  the  sum  of 
§8,500,  and  a  contract  for  excavation  was  awarded  Septemljer  6,  1879. 
The  building  was  practically  completed  and  was  occupied  in  September, 
1885,  the  cost  of  construction  being  §304,609.12.  The  legislation  on 
its  account  is  contained  in  acts  of  Congress  approved  April  29.  1878, 
March  3,  1879,  June  16,  1880,  March  3,  1881,  August  7,  1882,  July  7, 
1884,  March  3, 1885  (approaches,  etc.).  and  August  4. 1886  (approaches, 
etc.). 

The  one-story  frame  annex  at  the  northeast  corner  of  the  ))uilding, 
shown  in  the  illustration,  was  constructed  in  1890  for  the  accommoda- 
tion of  the  post-oliice. 

The  main  building  is  constructed  of  sandstone,  and  contains  a  cubic 
space  of  796,200  feet.  It  is  provided  with  steam  heat  and  with  a  pas- 
senger elevator.  Prior  to  the  completion  of  the  new  building  (post- 
ofEce  and  court-house)  at  Kansas  City,  it  was  occupied  principally  by 
the  postal,  customs,  and  internal-revenue  services,  and  United  States 
courts. 

In  1885  the  postal  and  internal-revenue  receipts  aggregated  §220,200 
and  §1,200.000.  respectively,  and  during  the  j'ear  ended  June  30,  1S99. 
they  amounted  to  §637,861. 77  and  §1,988. -481. 50.  In  1880  the  popula- 
tion of  the  city  was  55,785,  and  in  1900  it  was  163,752. 
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POST-OFFICE  AND  COURT-HOUSE,  KANSAS  CITY.  MO. 

An  act  of  Congress  approved  January  2, 1891.  authorized  this  Iniild- 
ing  and  fixed  tlie  limit  of  cost  at  $1.20i),oou.  which  limit  was  extended 
by  an  act  of  June  11.  1896.  to  ^l.Slti.OUU. 

The  site  was  secured  December  21,  1891,  by  purchase,  for  the  sum 
of  ^-t50.0()0.  It  is  bounded  on  the  north  and  south  each  252  feet  by 
Eighth  and  Ninth  streets,  respectively,  on  the  west  289  feet  li  inches 
by  Grand  street,  and  on  the  east  289  feet  by  McGee  street. 

A  contract  for  the  general  excavation  was  awarded  December  20, 
1892,  for  the  basement  and  area  walls  ^Nlarch  9,  1893,  and  for  the 
superstructure  February  19.  1895.  and  the  building  was  completed  and 
occupied  June  28.  I'.tdO.  the  cost  of  construction  being  l5>899.421.67. 

The  appropriations  on  its  account  were  made  l)y  acts  of  Congress 
approved  March  3,  1891,  August  18,  1891.  March"  2,  1895.  June  11, 
1896,  June  4.  1897,  and  February  9,  1900  (painting  and  elevator  in 
excess  of  limit). 

The  l)uilding  occupies  the  western  part  of  the  l)lock  and  has  its  main 
fayade  on  Grand  street.  The  retaining  walls  and  the  basement  walls  to 
the  top  of  the  water  table  are  of  South  Park  (Colo.)  red  granite,  and 
Llano  Coiuity  (Tex.)  gray  granite  is  used  for  the  superstructure.  The 
building  covers  an  area  of  254  feet  lo  inches  by  115  feet  'Ji  inches, 
and  contains  a  cubic  space  of  1,592.219  feet. 

The  interior  finish  is  classic  in  design,  the  most  striking  feature 
being  a  spacious  rotunda  extending  from  the  first  tioor  to  a  height  of 
116  feet  and  terminating  in  a  vaulted  ceiling  pierced  by  a  score  of 
glazed  openings. 

In  each  story  of  the  rotunda,  fluted  columns  on  pedestals,  and  sup- 
porting richly  ornamented  ct)rnices,  are  used  with  good  efi'ect.  Wide 
galleries  at  each  fioor,  with  ornamental  bronze  railings  and  chip  mosaic 
floors,  connnunicate  on  three  sides  with  the  main  building  through 
semicirculai-  and  elliptical-arched  openings. 

In  the  basement  are  located  the  custodian's  office,  carriers'  room, 
mailing  division  for  second  and  third  class  matter,  receiving  room, 
locker  and  toilet  rooms,  as  well  as  the  engine  and  boiler  rooms. 
Plaster,  cement,  marlile,  and  wood  wainscoting  and  chip  mosaic  are 
the  finishing  materials  used. 

On  the  first  floor  are  located  the  rooms  of  the  postmaster  and  assist- 
ant postmaster,  the  money-order  and  registry  divisions,  the  post-olfice 
workroom,  and  public  lolibies.  Marlile  and  hard- wood  wainscots,  chip 
mosaic,  and  ornamental  plaster  are  the  principal  finishing  materials 
used  on  this  floor.  The  second  floor  is  given  over  entirely  to  offices, 
and  the  finishing  materials  are  the  same  as  in  the  first  story. 

On  the  third  floor  are  located  the  United  States  court  and  judges' 
rooms,  the  law  libraiy.  and  offices.  The  court  room  is  elaborately 
finished  in  marble  and  paneled  hard-wood  wainscoting,  pilasters,  and 
pediments.  The  remaining  rooms  and  corridors  ai'e  finished  as  in  the 
first  and  second  stories.  On  the  fourth  floor  are  the  I'ailway  mail 
clerk's  dormitory,  juvy  and  toilet  looms,  the  finishing  materials  being 
the  same  as  in  the  stories  below. 

The  building  is  lighted  by  gas  and  electricity  and  is  provided  with  a 
hio'h-pressure  water-tube  boiler  plant,  an  electi'ic  generating  plant, 
exhaust  steam  heat,  and  mechanical  ventilation,  two  electric  passenger 
elevators,  one  electro-hydraulic  mail  lift,  and  one  hydraulic  ash  lift. 
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POST-OFFICE.  ST.  JOSEPH,  MO. 

Thi.s  buildiiiu-  i^  located  on  tho  southeast  corner  of  Eighth  and 
Edmond  streets,  on  a  plot  of  ground  fronting  west  on  the  former  155 
feet,  north  on  the  latter  14o  feet,  and  l)<)unded  on  the  east  by  a  20-foot 
alley. 

The  land  was  secured  by  purchase  February  10.  1SS3,  for  $11,500, 
and  work  on  the  basement  and  area  walls  was  commenced  under  a  con- 
tract awaixled  September  2-1,  1885.  The  structure  was  completed  and 
occupied  about  January,  1891,  the  cost  of  construction  being  $31:9, 450. 
It  is  built  of  limestone,  from  a  quarry-  of  Voris,  Norton  &  Co.,  Bed- 
ford, Intl.,  contains  a  space  of  SOt;,tlOO  cubic  feet,  is  heated  by  steam, 
and  is  provided  with  a  hydraulic  passenger  elevator.  The  post-otHce 
is  located  on  the  iirst  floor  and  the  United  States  courts  on  the  second. 
Other  portions  of  the  building  are  assigned  to  the  customs,  internal- 
revenue,  and  railwa3r-mail  services,  and  pension  examiner. 

The  appropriations  on  account  of  the  Imilding  were  made  by  acts 
of  Congress  approved  August  5,  1882,  July  T.  ISSl,  March  3,  1885, 
August  4,  1886,  March  3,  1887,  March  30,  1888,  August  30,  1890,  and 
March  3,  1891,  the  last  two  for  tower  clock,  etc. 

In  1891  the  postal  receipts  amounted  to  about  $120, (lOO,  and  during 
the  year  ended  June  30,  1899,  to  $155,829.68.  The  population  of  the 
city  in  1890  was  52,324,  and  in  1900  it  was  102,979. 
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APPRAISERS-  STORES,  ST,  LOUIS.  MO. 

This  building-  is  located  on  the  southeast  coi'iier  of  Third  and  Olive 
streets,  on  a  plot  of  ijiound  bounded  on  the  west  105  feet  !•  inches  bj' 
the  former,  on  the  north  152  feet  by  the  latter,  and  on  the  east  105 
feet  9  inches  Ijy  a  15-foot  alley.  The  land  was  secured  by  purchase 
October  31,  1851,  and  May  1.  1S52,  for  $37,0<iO,  and  the  building 
was  completed  and  occupied  in  185!t,  the  cost  of  construction  being 
$321,987.08. 

The  appropriations  on  account  of  the  same  were  made  by  acts  of 
Congress  approved  September  30,  1850,  March  3,  1851,  July  21,  1852, 
March  3,  1853.  August  4.  1854,  June  12,  1858,  and  February  9,  1861 
(furnishing,  etc.). 

Under  appropriations  made  by  acts  of  March  3,  1887,  October  2, 
1888.  and  August  30,  1890,  the  building  was  overhauled  and  repaired 
and  an  additional  story  added  at  a  cost  of  .^17u,0<)0.  With  this  addi- 
tional story,  which  is  of  north  St.  Louis  prairie  limestone,  the  building 
has  a  cubic  contents  of  4,500,000  feet.  A  portion  of  the  tirst  floor  is 
used  Ijy  the  postal  service,  in  connection  with  the  main  city  post-office, 
and  the  other  rooms  are  occupied  principally  by  the  United  State.s 
appraisers,  United  States  Army,  Marine-Hospital  Service,  pension 
examiners.  Railway  Mail  Service,  and  assay  othce.  The  quarters  for 
the  astiny  ofiice  were  fitted  up  under  an  appropriation  of  i^l(),0(Xi,  made 
for  the  purpose  l^y  an  act  of  Congress  approved  February  1,  1881. 
The  building  is  provided  with  steam  heat  and  elevator  service — one 
passenger  and  one  freight.  Originally  the  title  of  the  building  was 
"•Custom-house,''  but  in  1897  it  was  changed  to  "Appraisers'  stores." 

"When  it  was  first  constructed  the  population  of  the  citj"  was  about 
150,000.     In  19(10  It  was  575,238. 
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CUSTOM-HOUSE  AND  POST-OFFICE.  ST.  LOUIS,  MO. 

This  building  occupies  the  block  bounded  on  the  north  270  feet  by 
Locust  street,  on  the  south  270  feet  by  Olive  street,  on  the  east  228 
feet  1^  inches  by  Eighth  street,  and  on  the  west  228  feet  1^  inches  by 
Ninth  street.     The  main  front  is  on  Olive  street. 

The  site  was  secured  under  condemnation  proceedings  instituted 
June  4,  1872,  the  decree  of  the  circuit  court  being  rendered  Septem- 
ber 13,  1872.  An  appeal  was  taken  by  certain  of  the  defendants,  and 
on  May  23,  1874,  the  judgment  of  the  lower  court  was  affirmed  by  the 
supreme  court.  The  total  cost  of  the  site  was  §368,882.65.  A  con- 
tract was  awarded  September  2,  1,873,  for  the  foundation  stone  sub- 
basement  piers  and  area  walls,  and  the  building  was  completed  in 
1884,  during  which  year  it  was  occupied.  It  rests  on  a  pile  founda- 
tion covered  with  a  thick  bed  of  concrete.  The  stone  used  in  the  base- 
ment walls  is  a  local  red  granite,  and  that  in  the  superstructure  a  gray 
granite  from  Hurricane  Island,  Maine.  This  latter  stone  was  cut 
under  a  15  per  cent  contract  similar  to  those  in  connection  with  the 
court-houses  and  post-otEces  at  New  York  and  Philadelphia. 

The  appropriations  on  account  of  the  building  were  made  by  acts  of 
July  15,  1870,  March  27,  1872,  March  3,  1873,  June  23,  1874,  January 
28,  1875,  March  3,  1875,  July  31, 1876,  March  3,  1877,  April  30,  1878, 
June  20,  1878,  March  3,  1879,  June  16, 1880,  March  3,  1881,  August 
7.  1882,  :March  3,  1883,  May  1,  1884,  and  August  4,  1886  (paving). 

The  building  has  a  contents  of  5,885,000  cubic  feet  and  cost 
$5,686,854.68,  exclusive  of  site.  In  the  subbasement  is  located  the  hot- 
water  heating,  lighting,  and  power  plants,  and  machiner}'  of  the  two 
passenger,  one  freight,  and  two  mail  hydraulic  elevators.  The  main 
basement  and  first  floor  are  occupied  by  the  post-office  and  the  third 
floor  by  the  United  States  courts  and  court  offices.  The  other  occu- 
pants of  the  building  are  principally  oificials  of  the  customs  and 
internal  revenue  services,  assistant  treasurer,  post-office  inspectors, 
railway-mail  clerks,  light-house  inspectors,  steamboat  inspectors,  and 
United  States  engineers. 

Under  a  contract  entered  into  on  September  23,  1873,  with  the 
St.  Louis  Tunnel  Railroad  Company,  in  the  sum  of  iilSO.ooO.  a  tunnel 
was  constructed  along  the  Eightli  street  side  of  the  building  to  facil- 
itate the  transmission  of  mail.  The  tunnel  is  the  full  width  of  the 
street  at  this  point,  with  a  large  platform  at  the  level  of  the  basement 
floor.  The  pui'pose  for  which  it  was  projected  has  proved  to  be 
impracticable  and  its  use  for  such  has  been  abandoned. 

During  the  years  ended  June  30, 1884.  and  1.S8H.  the  internal-revenue 
receipts  have  increased  from §4, 1*95.427.53  to  §14,380,593.84,  and  dur- 
ing the  same  period  the  postal  receipts  have  increased  from  §829.331.32 
to  §1.826. 742. 9i».  In  18.si)  the  population  of  the  city  was  350,518,  and 
in  1900  it  was  575.238. 
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POST-OFFICE.  SEDALIA,  MO. 

This  building-  is  located  on  the  southeast  corner  of  Second  and  Lamine 
streets,  on  a  plot  of  ground  frontincj  north  110  feet  5  inches  ou  the 
former,  west  120  feet  on  the  latter,  and  bounded  on  the  south  by  a  12- 
foot  alley. 

It  was  authorized  and  appropriated  for  by  acts  of  Congress  approved 
February  13,  1889  and  March  2,  1889,  respectively.  The  land  was 
donated  to  the  United  States  March  11,  1890,  and  a  contract  for  the 
erection  of  the  building  was  entered  into  November  8,  1S90.  The 
structure  was  completed  and  occupied  earh'  in  1892,  the  cost  of  con- 
struction being  $-19,581.33.  It  is  built  of  brick  trimmed  with  stone, 
contains  a  space  of  190,701  cubic  feet  and  is  occupied  b}'  the  postal 
and  internal-i'evenue  services  and  special  pension  examiner.  Steam 
heat  is  supplied  from  one  boiler. 

During  the  first  year  of  the  occupation  of  the  building  the  postal 
receipts  amounted  to  §2i,6S0  and  during  the  year  ended  June  30, 1899, 
they  were  §26,048.22.  In  1890  the  population  of  the  city  was  1-4,068 
and  in  1900  it  was  1.5,231. 
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COURT-HOUSE  ANT)  POST-OFFICE,  SPRINGFIELD,  MO. 

This  building  is  located  on  the  northeast  corner  of  Bower  and  Boon- 
ville  streets,  on  a  plot  of  ground  fronting  south  121  feet  on  the  former, 
and  extending  hack  200  feet  between  Boonville  street  on  the  west,  and 
an  alley  on  the  east.     The  north  line  of  the  lot  is  130  feet. 

The  site  was  secured  b\-  purchase  March  28,  1890.  for  the  sum  of 
$20,000.  A  contract  was  awarded  ^May  23.  1891.  for  the  excavation, 
basement  and  area  walls,  and  the  l)uilding  was  completed  and  occu- 
pied in  June,  1894,  the  cost  of -construction  being  $133.960. .57. 

It  is  constructed  of  limestone  quarried  at  Stinesville,  Ind..  with 
entrance  steps  and  platforms,  sills,  etc..  of  granite;  contains  a  space 
of  403,541:  cubic  feet,  and  is  equipped  with  a  steam-heating  apparatus 
operated  bj-  two  boilers;  also  an  electric  passenger  elevator.  There 
ai'e  twenty  rooms  occupied,  they  being  assigned  to  the  postal  and 
internal-revenue  services.  United  States  courts,  land  office,  and 
Weather  Bureau. 

The  building  was  authorized  by  an  act  of  Congress  approved  March 
29,  1888,  and  the  limit  of  cost  was  increased  by  act  of  July  2,  1890. 
The  appropriations  on  its  account  were  made  by  acts  of  October  2, 1888, 
March  3,  1891.  and  March  2.  1895  (elevator). 

The  postal  receipts  have  increased  from  about  $36.0<X)  in  1894  to 
$44,957.51  during  the  year  ended  June  30,  1899.  In  1890  the  popula- 
tion of  the  city  was  21,850,  and  in  1900  it  was  23,267. 
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ASSAY  OFFICE,  HELENA,  MONT. 

Novemlier  6,  1S74.  :i  lot  on  the  northeast  corner  of  Broadwii}'  and 
Warren  streets,  fronting  south  150  feet  on  the  former  and  west  100 
feet  on  the  latter,  was  purchased  for  $1,500.  Soon  afterwards  the 
present  liuildino-  w'as  commenced,  and  it  was  completed  in  the  sum- 
mer of  1870,  the  cost  of  construction  being  %^58,50t).  IS. 

The  building,  which  is  of  brick,  with  stone  trimmings,  is  located  at 
about  the  center  of  the  lot.  and  fronts  south  on  Broadway.  There  has 
since  been  a  onc-stor}'  addition  constructed  at  the  rear,  extending  east 
close  to  the  lot  line. 

The  appropriations  for  the  building  and  machinery  were  approved 
May  1:^,  IST-t,  July  31,  ISTO,  August  15,  1S76,  and  June  20,  1.S78. 

The  amount  of  bu.siness  transacted  annually  in  the  assay  office  .since  it 
was  first  erected  has  increased  from  about  §^100,000  to  !?2.50().(t00  in 
1899.     During  the  interval   the  population  of  the  city  has  increased 
from  al>out  2,500  to  10,770  in  1900. 
12242—01 23 
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POST-OFFICE.  BEATRICE.  NEBR. 

This  liuilding  was  authorized  In*  ;in  :ict  of  Congros.s  approved  Decem- 
ber 27.  1890,  and  appropriated  for  by  arts  of  March  3.  1891,  and 
August  5,  1892.  It  is  located  on  the  northeast  corner  of  Ella  and  Sixth 
streets,  on  a  plot  of  ground  secured  October  19,  1891,  Ijy  purchase, 
for  the  sum  of  $15,000,  and  l)Ounded  on  the  south  120  feet  by  Ella 
street,  -n-est  l-lo  feet  3  inches  by  Sixth  street,  and  on  the  north  12<) 
feet  by  an  alley. 

A  contract  was  awarded  April  9,  1892.  for  the  erection  of  the  build- 
ing, and  it  was  completed  and  occupied  in  the  latter  part  of  October, 
1893,  the  cost  of  construction  being  ^9,719.34.  The  material  used 
in  the  superstructure  is  a  gray  sandstone,  from  Warrensburg,  iNIo. 
The  cubic  contents  of  the  building  are  lt)0.1()7  feet.  It  is  provided 
with  steam  heat  and  is  occupied  principally  l)y  the  postal  service. 

The  gross  receipts  of  the  post-office  aggregated  $17,684.22  during 
the  year  ended  June  30,  1899.  In  1890  the  population  of  the  city 
was  13,830,  and  in  1900  it  was  7,875. 
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POST-OFFICE.  FREMONT.  NEBR. 

This  building'  was  authorized  ))y  an  act  of  Conoress  approved  May 
5,  1890,  and  was  appropriated  tor  also  by  acts  of  August  oO.  l.siH).  and 
March  3,  1891. 

On  December  12,  1S91.  the  Government  secured  by  purchase,  for 
$6,000.  a  lot  of  ground  on  the  northwest  corner  of  Broad  and  Sixth 
streets,  fronting  east  126  feet  on  the  former  and  south  132  feet  on  the 
latter.  Septemlier  7,  1892.  a  contract  was  awarded  for  the  construc- 
tion of  the  building,  and  it  was  completed  and  occupied  in  February, 
1895,  the  cost  of  construction  being  $53,936.19. 

The  building  is  constructed  of  Colorado  sandstone,  and  contains  a 
cubic  space  of  181, (100  feet.  It  is  provided  with  steam  heat  and  is 
occupied  entirelj^  by  the  postal  service. 

The  gross  receipts  of  the  post-otiice  during  the  year  ended  June  30i 
1899,  were  $17,7-1:1.37.  which  are  slightly  in  excess  of  those  during  the 
first  year  of  the  occupancy  of  the  })uilding.  The  population  of  the 
citv  in  1890  was  6,71:7,  and  in  1900  it  was  7.21:1. 
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COURT-HOUSE  AND  POST-OFFICE,  LINCOLN.  NEBR. 

This  Iniilding'  is  located  on  the  south  side  of  what  was  formerly 
called  Market  square,  which  is  KOO  by  300  feet  and  is  bounded  on  the 
north  by  F  street,  south  Ijy  O  .street,  east  l)y  Tenth  .street,  and  west 
by  Ninth  .street.  It  wa.s  donated  to  the  United  States  by  the  cit}'  of 
Lincoln  April  2,  1873. 

The  building  was  commenced  in  1874.  but  owing  to  difficulties 
encountered  in  .securing  suitable  materials  it  was  not  completed  until 
187'.).  The  cost  of  construction  was  §l!i8.21:3.!t8.  It  is  of  a  sileceous 
limestone,  quarried  at  Laplatte,  Sharpy  County,  Xebr.,  and  contains 
a  space  of  -1:45,300  cubic  feet,  is  heated  bj'  steam  from  one  boiler,  and 
is  provided  with  electric  passenger  elevator  service.  There  are  twenty- 
four  rooms  occupied,  they  being  a.ssigned  principally  to  the  postal, 
customs,  and  internal-revenue  services.  United  States  courts,  land 
office,  and  pension  agency. 

The  legislation  on  its  account  is  contained  in  acts  of  Congi'e.ss 
approved  February  21,  l.s73,  July  31, 187(3,  June  20, 1878  (approaches), 
March  3,  187l»  (approaches),  June  IH.  ISso  (ai)proaches),  August  4, 
I88<i  (fountain),  ^larch  2,  1887  (paving),  and  March  3,  1891  (improving 
grounds). 

At  the  rear  of  the  building  is  a  fountain,  constructed  over  an  artesian 
well  3,000  feet  deep.  This  well  was  sunk  by  the  city  with  a  view  to 
establishing  a  .salt  industry,  there  being  extensive  deposits  of  .salt  in 
the  vicinity.  A  condition  of  the  deed  transferring  the  property  to  the 
Government  is  tliat  the  water  flowing  from  this  well  "' shall  not  be 
obstructed,"'  but  if  necessary  may  be  carried  off  in  suitable  pipes. 
The  fountain  is  visited  by  a  great  many  people  who  drink  the  water, 
which,  besides  containing  salt,  is  highly  impregnated  with  other  min- 
erals and  is  powerfully  magnetic. 

During  the  first  year  the  building  was  occupied  the  postal  receipts 
amounted  to  •'?2.5,.')03,  and  during  the  year  ended  June  30,  ISSti',  they 
were  §110.677.97.  In  1S,S()  the  population  of  the  city  was  13,003  and 
in  1000  it  was  10.169. 
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COURT  HOUSE,  POST-OFFICE,  ETC.,  NEBRASKA  CITY.  XEBR. 

This  building  is  located  on  the  southwest  corner  of  Fii-st  Corso  and 
Eighth  street,  on  a  plot  of  ground  fronting  north  l-ii  feet  on  the 
former,  east  V20  feet  on  the  latter,  and  hounded  on  the  south  by  a 
public  alley.  It  was  authorized  and  appropriated  for  by  acts  of 
Congress  approved  March  3. 1885.  August  -t.  1886,  and  March  3, 1887. 
Title  to  the  land  was  secui'ed  August  22.  1885,  by  puivhase,  for  the 
sum  of  $.5,000. 

The  building  was  commenced  under  a  contract  awarded  June  24, 
ISSt),  and  was  completed  and  occupied  Januaiy  1.  18SH.  the  cost  of 
construction  being  $10.5,6.52.87.  It  is  constructed  of  brick  with  stone 
trimmings,  and  has  a  cubic  contents  of  506,300  feet.  The  first  iloor 
is  occupied  entirely  by  the  post-office.  The  building  is  heated  by 
steam  supplied  t)y  one  boiler,  and  open  fireplaces. 

In  1889  the  gross  postal  receipts  amounted  to  about  $10,OoO,  and 
during  the  year  ended  June  30,  1899.  they  aggregated  $11,574.42. 
The  population  of  the  city  in  1890  was  11,941,  and  in  1900  it  was  7.380. 
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COURT-HOUSE,  I'USTOM-HOUSE  AND  POST-OFFICE.  OMAHA,  NEliU, 

This  building  fronts  west  on  Sixteenth  street,  and  extends  from  C'up- 
ital  avenue  on  the  north  to  Dodge  street  on  the  south.  It  was  author- 
ized by  an  act  of  Congress  approved  January  21.  IS.sy.  The  site  was 
secured  by  condemnation,  the  total  amount  of  the  awards  being 
|39'.t,2Sl.  payment  of  w'hich  was  made  INIay  ll.  1S90.  The  land  extends 
240  feet  from  Capital  avenue  to  Dodge  street,  and  264  feet  from  Six- 
teenth to  (Seventeenth  sti'eets. 

The  excavations,  etc.,  were  commenced  under  a  contract  awarded 
November  1-t.  IS'.H,  and  the  building  was  completed  and  occupied 
throughout  March  1.  lS9i).  The  first  Hoor.  however,  was  occupied  by 
the  post-otEce  in  1898. 

The  structure  is  of  No.  1  .South  Park  (Colo.)  granite,  and  has  a  cubic 
contents  of  1,968,325  feet.  Generally  the  interior  finish  is  in  oak, 
with  marble  mosaic  corridor  floors  throughout.  The  main  entrance, 
under  the  tower  and  the  post-office  corridor,  are  wainscoted  in  marble, 
also  the  stair  halls  generally,  while  the  stair  finish  is  of  wrought  and 
cast  iron,  with  marble  treads.  The  circuit  and  district  court  rooms, 
which  are  on  the  north  and  south  sides  of  the  third  story,  are  finished 
in  marble  and  plaster,  with  oak' beamed  ceilings.  There  are  about 
fifty  office  rooms  in  the  building,  which  are  occupied  principally  by 
the'postal.  customs,  and  internal-revenue  services.  United  States  courts, 
and  Weather  Bureau.  Steam  heat  is  supplied  from  a  plant  operated 
bv  four  boilers,  which  also  supply  power  for  the  pumps  connected 
with  the  two  hydraulic  passenger  elevators  and  the  two  hydraulic  lifts. 

The  legislation  on  account  of  the  building  is  contained  in  acts  of 
Congress  approved  jamiary  21,  1889,  August  o.  1892,  March  3.  lsit3, 
August  18,  1891.  ^larch  2,"lS95,  June  11,  1896,  and  June  1.  18'.t7.  and 
the  cost  of  construction  was  !?833,982.91. 

An  act  of  March  2,  1899,  increased  the  limit  of  the  cost  of  the  l>uild- 
ing  and  site  to  ^1,800,000,  and  an  act  of  ^Nlarch  3,  1899,  luade  an  appro- 
priation therefor.  Accordingly,  drawings  and  specifications  were  pre- 
pared for  extending  the  building  80  feet  to  the  rear,  the  addition  to 
be  the  same  height  and  width  as  the  structure  now  completed,  and  a 
contract  was  entered  into  June  7.  1!»00,  for  the  erection  of  the  same. 

During  the  year  ended  June  30,  189lt,  the  gross  postal  and  int(»rnal- 
revenue  receipts  amounted  to  S367.226.8l  and  S3. 128.079. 38  respec- 
tivelv.  During  the  last  four  decades  the  population  of  the  city  has 
been"  as  follows:  1870,  16,083:  1880,  30,518;  1890,  140,152;  1900, 
102,555. 

Prior  to  the  construction  of  this  building  the  Government  occupied 
as  a  court-house  and  post-office  a  building  located  on  the  southwest 
corner  of  Fifteenth  and  Dodge  streets,  the  site  for  which  was  donated 
to  the  United  States  June  29,  1870.  The  building  was  commenced  in 
1870  and  completed  in  ls75  at  a  cost  of  §339,071. 7s.  The  appropria- 
tions on  account  of  the  same  were  made  bv  acts  of  March  3. 1869,  July 
15,  1870,  March  3,  1871,  June  10,  ls72,  :NIarch  3,  1873,  June  23,  ls74, 
and  March  3.  ls75.  The  act  of  January  21.  ISSH,  authorizing  the  new 
liuiiding.  provided  also  that  this  old  building  should  be  transferred  to 
the  War  Department  for  use  of  officers  of  the  Department  of  the 
Platte.  This  transfer  was  ordered  by  the  Treasury  Department,  Feb- 
ruary 17,  1899. 
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POST-UFFIl'E.  SOUTH  OMAHA.  XEBR. 

This  building  is  located  on  the  nortliwest  eoriu-r  of  ^I  and  Twenty- 
fourth  streets,  on  a  plot  of  g-round  bounded  on  the  south  b}-  the  former 
150  feet,  on  the  east  bj'  the  latter  130  feet,  and  on  the  west  by  a  iiO-foot 
alley  130  feet. 

It  was  authorized  by  an  act  of  Congress  approved  February  20, 1895. 
and  appropriated  for  by  acts  of  March  2,  1895,  and  June  4,  1897. 

The  site  was  secured  by  purchase  ^ilarch  15,  1897,  for  the  sum  of 
$15,000.  A  contract  for  the  erection  of  the  Iniilding  was  awarded 
February  21.  1898.  and  the  structure  was  completed  and  occupied 
July  29.  1899.  the  cost  of  construction  being  881-. 756. 37. 

It  is  constructed  of  bull'  brick,  trimmed  with  terra  cotta,  with  base- 
ment walls  of  Bedford  (Ind.)  limestone,  and  entrance  steps  and  plat- 
forms of  granite,  has  a  cubic  contents  of  336.337  feet,  and  is  heated 
by  a  low-pressure  return-circulation  steam  apparatus  operated  by  one 
boiler.  The  flooring  and  wainscoting  of  the  lobby  and  first  and  second 
story  corridors  is  of  marble,  and  the  finish  of  the  office  rooms  generally 
is  in  oak.  The  entire  first  floor  is  occupied  by  the  postal  service  and 
most  of  the  second  by  the  Bureau  of  Animal  Industry. 

During  the  year  ended  June  30,  1899.  the  postal  receipts  aggregated 
§57,767.21.  In  1S9U  the  population  of  the  city  was  8,062,  and  in  19uO 
it  was  26,001. 
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BRANCH  MINT.  CARSUX  CITY.  NEY. 

This  l)iiildiug  faces  east  on  Carson  street,  and  is  located  on  a  plot  of 
ground  170  feet  square,  bounded  also  on  the  south  by  Robinson,  west  by 
Curry,  and  north  by  Caroline  streets.  The  land  was  secured  by  dona- 
tion July  13,  lSti.5.  the  authority  for  the  acceptance  of  the  property' 
lieing  contained  in  an  act  of  Congress  approved  February  23,  1S65. 
The  building  was  completed  and  opened  for  business  on  .Taiuiary  S, 
1870,  the  cost  of  construction,  including  machinery,  being$vl26,787.66. 
In  187-t  a  two-story  extension  was  constructed  at  the  rear,  at  a  cost  of 
about  $6,000. 

The  building  is  of  sandstone,  from  the  Nevada  State  prison  quarry, 
and  covers  an  area  of  90  by  170  feet.  It  was  u.sed  as  a  mint  until  May, 
1893,  since  which  time  it  has  been  operated  practicallj'  as  an  assay 
office. 

The  appropriations  on  account  of  the  building  were  approved  March 
3,  1863;  July  20,  1868;  :March  3.  1869;  July  1.5.  1870;  March  3.  1871; 
June  19,  1878  (boilers). 

The  population  of  the  city  in  1880  was  4,229.  and  in  1W»)  it  was 
2,100. 
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I'lirRT-HlirSE,  I'OST-UFFICE.  ETC..  CARSIIX  CITY.  NEV. 

This  Imilding  i.s  located  on  ;i  block  ITu  feet  squiire,  l)ouiide(l  on  tiie 
north  by  Spear  street,  south  by  Telegraph  street,  east  by  Plaza  stn-et, 
and  west  by  Carson  street.  The  main  entrance  is  on  the  Carson  street 
side.  The  land  was  secured  hj  purchase  March  1,  18S6,  for  the  sum 
of  §11,001).  A  contract  was  awarded  ]\la_v  25,  1888,  for  the  erection 
of  the  l)uilding,  and  the  structure  was  completed  and  occupied  ^lay  l'.>, 
1891,  the  cost  of  construction  being  $i;^>4.(i05.5o. 

The  cubic  contents  of  the  building  are  421,528  feet.  It  is  heated  bv 
steam  and  open  fireplaces,  and  is  occupied  by  the  post-oHice,  land  office, 
United  States  courts,  and  Weather  Bureau;  the  number  of  rooms 
assigned  being  sixteen. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  January  13, 18S5:  March  3(i,  1888.  and  March  3, 18'.a.  Dur- 
ing the  years  ended  March  31,  18!il,  and  March  31,  1900,  the  postal 
receipts  amounted  to  $;(;,Otit!.l()  and  s", 057.89,  respectively.  In  1.S90 
the  population  of  the  city  was  3,950,  and  in  1900  it  was  2,loo. 
12242—01 24 
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POST-OFFICE,  roURT-HOUSE,  ETC.  t'ONCORD,  N.  H. 

The  buildino'  shown  in  the  accompanying  illustration  is  located  at 
about  the  center  of  a  block  bounded  on  the  north  267  feet  10  inches 
by  Park  street,  on  the  south  304  feet  in  inches  by  Capitol  street,  on 
the  east  222  feet  11  inches  by  State  street,  and  on  the  west  221  feet  6 
inches  by  Green  street,  the  principal  approach  being  from  State  street. 

The  ground  was  secured  by  purchase  September  10,  l.ss3.  for  the 
sum  of  $52,275.  A  contract  for  the  masoni-y  was  awarded  September 
6,  1885,  and  the  building  was  completed  and  occupied  Januaiy  20, 
1889,  the  cost  of  construction  being  $174, -165. 79. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  June  10.  1882,  March  3,  1885,  March  3.  1887.  March  30, 
1888.  and  October  19,  1888. 

The  building  is  of  a  local  granite  and  contains  a  cubic  space  of 
578,018  feet.  It  is  heated  by  steam,  and  is  occupied  by  the  postal 
service.  United  States  courts,  and  pension  agenc}-. 

During  the  year  ended  .lune  30,  1899,  the  gross  postal  receipts 
amounted  to  $47,959.21.  In  1880  the  population  of  the  city  was 
13.843;  in' 1890.  17,004:  and  iu  1900,  19.632. 
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posT-OFFii'E,  rnrKT-HnrsE,  etc.,  Manchester,  n,  h. 

An  act  of  Congress  approved  !MaiX'h  3.  1885,  authorized  this  huild- 
ing  and  appropriated  §1(IO.O()(»  on  its  account,  ilay  8.  1886,  the 
United  States  .secured  title  to  the  .site  )>y  purchase,  for  tlie  sum  of 
$38.602. -It).  The  land  is  hounded  on  the  .south  22n  feet  by  Hanover 
street,  on  the  west  146  fe(>t  by  Chestnut  street,  and  on  the  north  220 
feet  l)y  Deri-ytield  lane,  a  pa.ssagewa3^  20  feet  wide.  A  contract  for 
the  excavation  was  awarded  June  9.  1887.  and  the  building  was  com- 
pleted and  occupied  in  February,  1891,  the  cost  of  the  same,  exclusive 
of  site,  being  §212,93-4.99. 

The  building,  which  is  of  granite,  has  a  cubii'  contents  of  482.000 
feet.  The  first  Hoor  is  occupied  by  the  postal  service,  and  rooms  on 
the  other  floors  are  assigned  to  pension  examiners  and  the  district 
attorney.  The  building  is  heated  by  a  system  of  indirect  radiation. 
supplied  by  one  boiler. 

In  addition  to  the  act  above  referied  to  appropriations  on  account 
of  the  building  were  made  l)y  acts  of  ]\Iarch  3.  1887.  March  30.  1888. 
and  April  4.  1890. 

When  the  building  was  first  occupied  the  gross  postal  receipts 
amounted  to  about  845.000  per  annum,  and  during  the  fiscal  year 
lS'J8-99  they  were  865.372.41.  In  l.sixt  the  population  of  the  city 
was  44.126.  and  in  1900  it  was  56,987. 
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CUSTOM-HOUSE  AND  I'dST-OFFIl'K,  PUKTSMOUTH,  N.  H. 

This  buildino'  is  located  on  the  Itiork  bounded  on  the  nortli  l)y 
Porter  street  82  feet  4  inches,  on  the  south  liy  State  street  7'.»  feet 
3  inches,  on  the  east  by  Pleasant  street  147  feet  9  inches,  and  on  the 
west  by  Church  street  148  feet.  The  main  front  is  on  Pleasant  street. 
The  land  was  secured  July  7. 1857.  by  purchase,  for  the  sum  of  Slit, .500, 
and  the  Imilding-  was  completed  and  occupied  in  September,  1860,  the 
cost  of  construction  l)eino-  §^145,116.t>l.  It  is  constructed  of  Concord 
(N.  H.).  o-ranite.  contains  a  space  of  312,500  cubic  feet,  and  is  occupied 
by  the  postal,  customs,  and  internal-revenue  services  and  the  United 
States  courts,  the  tirst  Hoor  being  assigned  to  the  post-office  and  the 
third  floor  to  the  courts.     Steam  heat  is  furnished  by  two  boilers. 

The  legislation  on  account  of  the  building  is  contained  in  acts  of  Con- 
gress approved  August  18,  1856,  and  June  12,  1858. 

During  the  year  ended  June  30,  1899,  the  internal-revenue  receipts 
amounted  to  §1,341,036. 09,  this  district  comprising  the  States  of  ]\Iuine, 
New  Hampshire,  and  Vermont.  In  1860  the  postal  receipts  were  about 
§10,000,  and  during  the  fiscal  year  1898-99  they  were  §127,542.10.  The 
census  of  1870  gives  the  population  of  the  city  as  9,211,  and  that  of 
1900  as  10,637. 

Under  the  provisions  of  a  general  act  of  Congress  ajjproved  -Vpril 
30,  1816,  providing  for  custom-houses,  wai'ehouses,  etc.,  the  Govern- 
ment  on  August  21,  1817,  purchased  for  the  sum  of  $8,000  a  three- 
story  brick  structure  on  the  southeast  corner  of  Daniel  and  Penhallow 
streets,  and  occupied  the  same  as  a  custom-house  until  the  present 
custom-house  was  erected.  It  was  sold  at  public  auction  May  11, 1867, 
for  the  sum  of  $2,700,  under  authority  of  an  act  of  ilarch  2d  of  that 
year. 
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POST-OFFICE,  CUSTOM-HOUSE.  ETC..  CAMDEN,  N.  J 

An  act  of  Coiitircss  approved  .Tamiarvi!*).  1887.  authorized  thi.s  Iniild- 
iuo-  and  limited  the  cost  at  ^sioojiou.  An  act  of  Marcli  S,  iSf^T.  appro- 
priated i^O.OOO  for  purchase  of  the  site,  and  this  was  followed  l)v  an 
act  of  October  '2.  18S8.  appropriating  §0(i.00()  on  account  of  construc- 
tion. Early  in  is.s'.t  land  at  the  northeast  corner  of  Third  and  Arc'h 
streets  was  secured,  by  purchase  and  condemnation,  at  a  cost  of  $27,650. 
Plans  were  then  piepared  Init  active  huildiuy  operations  were  not 
connnenced.  Additional  legislation  is  embodied  in  acts  of  June  11, 
1896.  and  June  4,  is'.tT.  extending-  the  limit  of  cost  of  the  buildint;'  and 
authorizing  the  purchase  of  additional  land.  December  1<I,  18'.»7.  a 
piece  of  ground  was  purchased  for  «.").(»)().  adjoining  the  Government 
lot  on  the  north,  making  tlie  total  cost  of  the  .site  $32,650,  and  giving 
it  a  frontage  of  150  feet  5  inches  west  on  Third  street  and  124  feet 
south  on  Arch  street. 

Designs  were  submitted  in  competition  i\Iarch  1,  1898,  under  the 
provisions  of  an  act  of  Congress  approved  Fel)ruary  20.  1893,  and 
award  was  made  to  Messrs.  Kankin  t^  Kellogg,  of  Philadelphia,  Pa., 
with  whom  a  contrat't  was  entered  into  March  26,  1898,  for  the  pre- 
paration of  working  drawings,  etc..  and  for  the  local  supervision  of 
the  erection  of  the  ))uilding.  A  contract  for  the  construction  of  the 
building  was  awarded  November  16.  1.S98.  and  the  structure  was  com- 
pleted and  occupied  November  30, 1899,  the  cost  of  construction  being 
$1S'.M!»3.47. 

The  building  is  of  the  Italian  Renaissance  style  of  architectui'e,  rec- 
tangular in  form,  and  measuring  1()3  feet  on  Third  street  by  82  feet  on 
Arch  street.  The  i^xterior  is  simple,  with  the  main  entrance  on  Third 
street,  marked  by  a  pediment  carried  up  to  the  height  of  the  l)uild- 
ing.  and  a  su))ordinate  entrance  on  Arch  street,  the  first  story  being 
marked  by  large  pediniented  windows  and  the  second  story  by  smaller 
windows- with  plain  architrave,  and  the  structure  crowned  by  a  rich 
marble  cornice  in  keeping  with  the  stvle  of  the  design.  The  building 
rests  on  a  granite  liase  3  feet  high,  the  walls  al>ove  this  being  of 
white  marble,  from  (jiiarries  of  the  Vermont  Marlile  Company,  near 
Proctor.  Vt. 

The  interior  finish  generally  is  in  mahogany,  with  tlie  tirst-storv  lobVn- 
floored  and  wainscoted  in  marble.  The  first  floor  is  occupied  entirely 
by  the  postal  service,  and  the  second  by  the  customs,  internal-revenue 
and  civil  services,  and  pension  examiner.  The  building  has  a  contents 
of  260,388  cubic  feet,  is  lighted  l)y  gas  and  electricity,  and  is  heated  b}' 
steam,  the  heating  system  being  a  comliination  of  direct  and  indirect 
radiation,  with  ventilation  induced  liy  aspirating  coils. 

The  population  of  Camden  in  IS'.to  was  58.313,  and  in  I'.too  it  was 
75,935. 
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POST-OFFICE.  HOBOKEN,  N.  J, 

March  IS,  1SS9,  a  plot  of  oround  10(^  feet  square,  bounded  l)y  River 
street  on  the  west  and  Newark  street  on  the  south,  was  secured  l)y 
purchase  for  the  sum  of  ;?30,000.  and  on  October  19,  1891,  a  contract 
was  awarded  for  the  construction  of  the  present  building  thereon. 
The  w'ork  was  completed  and  the  structure  occupied  in  March,  1893, 
the  cost  of  construction  l)eing  §44,J:<)0.72. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  June  18,  1888,  October  2,  isss,  September  29,  1890.  and 
August  23,  1894  (outstanding  liabilities). 

The  building  is  constructed  of  brick,  with  stone  trimmings,  is  fiO 
feet  square,  and  contains  a  cubic  space  of  IHi.STT  feet.  It  is  provided 
with  steam  heat  and  is  oi'cupied  entirely  bj-  the  postal  service. 

The  postal  receipts  in  ls<t3  amounted  to  *B38,9o2.16,  and  during  the 
year  ended  June  30.  ls99,  they  amounted  to  S-±9,629.51.  In  1890  the 
population  of  the  city  was  iS.HiS,  and  in  1900  it  was  59,364. 
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POST-OFFICE.  JERSEY  CITY.  N.  J. 

In  pursuance  of  acts  of  Congress  approved  March  3, 1873,  and  March 
3.  1S75,  a  plot  of  ground  fronting  south  160  feet  on  Sussex  street  and 
east  loo  feet  on  Washington  street,  with  a  brick  building  thereon, 
whiili  had  been  used  as  a  residence,  was  purchased  October  21,  1875, 
for  the  sum  of  sTO.ooo. 

In  1877,  under  authority  of  an  act  of  July  31.  lS7t3,  the  building 
was  remodeled,  and  was  occupied  in  the  latter  part  of  that  year.  An 
act  of  August  7, 1SS2,  appropriated  Si.ooo  for  improvement  of  grounds, 
which  work  was  performed  in  1881.  In  1889  a  one-story  addition  was 
l)ailt  on  the  north  side  along  the  line  of  Washington  street  and  some 
minor  changes  made  at  a  cost  of  about  §12,000,  which  sum  was  appro- 
priated by  an  act  of  March  30,  1888. 

The  building  is  of  brick  and  contains  a  cubic  space  of  126,000  feet. 
It  is  provided  with  steam  heat  and  is  occupied  principally  by  the  postal 
and  internal  revenue  services,  the  number  of  rooms  assigned  being-  ten. 

In  1889  the  postal  receipts  amounted  to  about  8120,000,  and  during 
the  year  ended  June  30.  isid),  they  aggregated  §22.5,391.04.  In  1880 
the  population  of  the  city  was  120,722,  and  in  1900  it  was  206,433. 
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CUSTOM-HOUSE  AND  POST-OFFICE.  NEWARK,  N.  ,1, 

Under  authority  of  aot.s  of  Cono-ress  approved  Auijust  4.  1854.  and 
June  1-2.  1S5S,  a  plot  of  ground  on  the  northwest  corner  of  Broad  and 
Academy  streets  was  purchased  ,Tune  14.  1855,  for  $50,000,  and  a 
custom-house  and  post-office  erected  thereon. 

An  act  of  ^larch  1,  18S8.  authorized  the  purchase  of  additional  land 
and  the  erection  of  an  addition  to  the  building.  Under  this  authority 
the  First  Baptist  Church  property,  fronting  on  Academy  street,  was 
purchased  October  12.  1888.  for -Wn.ooo.  An  act  of  May  2.  181t(i, 
moditied  previous  legislation  by  authorizing  the  removal  of  the  old 
custom-house  and  post-office  and  the  construction  of  a  new  Iniildiug. 
Accordingly  the  church  building  was  fitted  up  to  acconnnodate  the 
Government  offices,  and  the  custom-house  was  torn  down.  April  20, 
1891.  a  contract  was  awarded  for  the  foundations  and  basement  and 
area  walls  of  the  new  building,  and  the  sti'ucture  was  comjjleted  at  a 
cost  of  §4ij3.427.07.  exclusive  of  land,  the  upper  floors  l)oing  occupied 
in  June,  1896,  and  the  first  floor  by  the  post-office  in  June.  1897. 

The  building  is  of  Belleville  (N.  J.)  gray  sandstone,  and  is  in  plan 
93  by  104  feet.  It  is  occupied  principally  l>y  the  postal,  customs,  and 
internal-revenue  services,  and  United  States  courts,  the  first  floor 
being  assigned  to  the  post-office  and  the  third  floor  to  the  courts. 
In  the  basement  there  are  three  boilers  which  supply  steam  heat  for 
the  building  and  pressure  for  the  hydraulic  passenger  elevator.  The 
old  church  building,  shown  in  the  illustration,  is  constructed  of  a  red 
sandstone,  and  is  used  in  connection  with  the  post-office. 

January  15.  1898.  a  plot  of  ground,  extending  from  the  north  side  of 
the  custom-house  54  feet  along  Broad  street  to  the  ^Morris  Canal,  was 
secured  l)v  purchase  for  5>25U.(Ji)0.  This  last  purchase  gives  the  Gov- 
ernment lot  a  frontage  of  168  feet  on  Broad  street,  and  it  extends  back 
218  feet  along  Academy  street. 

Additional  appropriations  on  account  of  the  completion  of  the 
building  and  the  purchase  of  the  land  on  the  north  side  were  made  by 
acts  of  March  3,  1891.  :March  2.  1895.  June  11.  1896.  and  June  4.  1897. 

During  the  years  ended  June  30,  1896,  and  June  30, 1899,  the  gross 
internal  revenue  receipts  were  $3,881,805.79  and  $4,657,854.51.  respec- 
tivel3\  The  postal  receipts  increased  from  $369,751.86  during  the 
fiscal  year  1897-98  to  $374,688.83  during  the  year  1898-99.  InT870 
the  population  of  Newark  was  105,059,  and  in  190U  in  was  246.07(t. 
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POST-OFFICE,  PATERSON,  N.  J. 

This  huilding  occupies  the  l)Iock  bounded  on  the  north  25i).73  feet 
by  W^-.wd  .street,  east  76.34  feet  b_y  Chirk  street,  south  250  feet  Ijy  Lee 
place,  and  on  the  west  146.77  feet  by  Hamilton  .street,  the  main  front 
being  on  the  last-named  .street.  It  was  authorized  by  an  act  of  Con- 
gress approved  June  7,  1888,  which  limited  the  entire  cost  to  $80,000. 
This  limit  was  extended  by  an  act  of  February  20,  1895,  to  $200,000. 

The  site  was  purchased  January  27,  1893,  for  $22,000,  and  on  Octo- 
ber 0,  1897,  a  contract  was  awarded  foi'  the  construction  of  the  build- 
ing, the  .same  being  occupied  by  the  post-otEce  October  1,  1899,  the 
other  offices  moving  in  Movember  1,  1899.  The  cost  of  construction 
was  $177,739.68. 

The  superstructure  is  of  red  brick,  trimmed  with  Bedford  (Ind.) 
limestone,  all  stone  work  below  the  first  floor  line,  including  entrance 
steps  and  cheek  blocks,  being  pink  granite  from  quarries  at  Pochuck, 
Orange  County,  N.  Y.  The  l)uilding  is  heated  by  steam  supplied  by 
two  boilers  and  is  provided  with  an  electric  freight  elevator.  It  is 
occupied  by  the  postal  and  internal-revenue  services. 

The  appropriations  on  its  account  were  made  bj^  acts  of  June  7. 1888, 
March  2,  1895,  and  June  4,  1897. 

During  the  year  ended  June  30,  1899,  the  gross  postal  receipts 
amounted  to  $81,962.44.  In  1900  the  population  of  the  city  was 
105,171. 

The  Imilding  shown  in  the  background  in  the  accompanying  illus- 
tration Is  the  Passaic  County  court-house. 

12242—01 ^25 
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COURT-HOUSE  AND  POST-OFFICE.  TRENTON.  N.  J. 

This  buildiiio-  is  located  on  a  plot  of  ground  bounded  on  the  south 
200  feet  by  East  State  street,  on  the  west  143  feet  by  Montgomery 
street,  on  the  north  IJt'.t  feet  by  a  12-foot  alley,  and  on  the  east  145 
by  private  property. 

The  land  was  secured  Ijy  purchase  August  22,  1873,  for  !i^8t».(»00.  and 
the  building  was  commenced  in  the  latter  part  of  the  same  year.  It 
was  completed  and  occupied  throughout  in  1S7S,  the  post-office  por- 
tion being-  occupied,  however.  .Tuly  1,  1S77.  The  cost  of  construction 
was  $326,382.26.  The  exterior  walls  are  of  sandstone,  quarried  at 
Amherst,  Ohio. 

The  appropriations  on  account  of  the  structure  were  made  by  acts 
of  Congress  approved  March  3,  1871,  March  18,  1872,  March  3,  1875, 
July  31.  1876.  March  3.  1877.  April  ,30,  1878,  and  June  20.  1878 
(approaches). 

The  cubic  contents  of  the  building  are  649,200  feet.  It  is  heated  by 
hot  water  and  is  provided  with  an  electric  passenger  elevator.  The 
rooms  occupied  are  twelve  in  number,  they  l:)eing  assigned  principally 
to  the  post-office  and  United  States  courts. 

The  postal  receipts  during  the  year  ended  June  30,  1899,  aggregated 
8107.702. 54.  The  population  of  the  city  in  1870  was  22,874;  in  1880, 
29,910,  and  in  1900,  73,307. 
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COURT-HOUSE.  ETC..  SANTA  FE.  N.  MEX. 

This  building  fronts  south  on  Catson  avenue,  l)etween  Washington 
avenue  on  the  east.  Grant  avenue  on  the  west,  and  Federal  place  on 
the  north.  The  site  is  a  part  of  land  which  at  the  signing  of  the 
treaty  of  1848  belonged  to  the  Government  of  ^Mexico,  and  was  then 
conveyed  to  the  United  States. 

Under  authority  of  an  act  of  Congi'ess  approved  September  30, 
1850  (the  territorial  government  being  estal)lished  by  act  of  September 
9,  1850).  providing  for  public  buildings  for  New  Mexico,  this  building, 
designed  as  a  capitol.  was  commenced  in  1853,  and  the  walls  of  the 
structui'e  carried  to  the  first-Hoor  line,  when  the  work  was  discontinued, 
and  was  not  resumed  until  January  13,  1888,  when  a  contract  was 
awarded  for  its  completion.  It  was  completed  in  the  latter  part  of 
1889,  the  total  cost  l)eing  ^142.240.50. 

Provision  for  a  statehouse  was  made  by  the  Territorial  legislature  in 
the  winter  of  1883,  and  an  act  of  Congi-ess.  approved  February  H.  1887, 
authorized  the  completion  of  this  building  for  the  accommodation  of 
the  United  States  courts  and  other  Government  offices. 

It  contains  a  space  of  513.696  cubic  feet,  and  is  occupied  principallv 
by  the  internal-i'evenue  service,  land  office,  and  United  States  land 
court.     Steam  heat  is  furnished  from  one  boiler. 

The  appropriations  on  its  account  were  made  by  acts  of  September 
30,  1850,  May  31.  1854.  June  25.  1860,  March  3.  1887.  October  2, 
1888,  March  2.  18.'S9  (furniture),  and  March  3,  1891  (outstanding  lia- 
bilities). 

In  1890  the  population  of  the  city  was  6.185,  and  in  19(Mi  it  was 
5,603. 

On  the  north  side  of  the  plaza  at  Santa  Fe  is  an  adobe  "palace."  a 
portion  of  which  is  now  occupied  by  the  post-office.  It  was  constructed 
about  1680,  and  was  used  as  an  executive  mansion  under  the  Mexican 
legime.  Since  the  acquisition  of  the  Territory  by  the  United  States 
it  has  been  occupied  by  various  Government  offices.  On  May  19, 
1892.  it  was  ti'ansferred  from  the  Treasury  to  the  Interior  Department, 
and  hy  an  act  of  Congress,  approved  April  9, 1900,  was  conveyed,  with 
other  property,  to  the  city  of  Santa  Fe.  In  July,  1900,  the  citj'  had 
not  yet  taken  formal  possession  of  the  building. 
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iTSTOM-HdUSE  AND  POST-OFFICE,  ALBANY.  N.  Y. 

The  building"  ^ihown  in  tho  iioeonipanying  illustration  is  locdtcd  on  a 
plot  of  ground  bounded  on  the  west  138  feet  10  inehes  by  Broadwin-, 
on  the  south  150  feet  ti  inehes  by  State  street,  and  on  the  east  KiT  feet 
by  Dean  street.  The  main  front  is  on  Broadway.  On  the  north  side  of 
the  lot.  and  located  thereon,  is  an  alley  extending  from  Broadway  157 
feet  11  inehes  to  Dean  street. 

An  aet  of  Congress  approved  March  1:^,  1872.  authorized  the  con- 
struction of  a  custom  house  and  post-office  on  land  to  be  donated  b\- 
the  city  or  citizens  of  Alliany.  Acts  of  ^larch  8,  1873,  and  June  L'3. 
1874.  appropriated  fl55,0O<t  toward  tiie  purchase  of  a  site,  on  condi- 
tion that  the  city  or  citizens  would  subscribe  the  l)alance  necessary. 
The  present  site  was  purchased  June  ti,  1.S7-1:,  for  $275,000,  with  the 
exception  of  a  strip  28  feet  8  inches  wide  (Exchange  street)  extending 
from  Broadway  to  Dean  street,  which  was  donated  to  the  Government 
l)y  the  city  of  Albany. 

The  building  was  commenced  in  June,  1877,  and  completed  in  the 
latter  part  of  188-t.  It  was  occupied,  however,  about  January  1,  1.SS4. 
The  cost  of  construction  was  ^(i23,5(35.21. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  June  10,  1872,  March  3,  1873,  June  23.  1871,  March  3.  1877, 
June  20,  ls78,  March  3,  l.s7;t,  June  16,  1880,  :March  3.  1881,  August 
7,  1882,  March  3,  1883,  May  1,  1881,  July  7,  1884.  and  June  <1,  liiOo 
(repairs). 

The  cubic  contents  of  the  building  are  1,404,600  feet.  It  is  heated 
by  steam  and  provided  with  elevator  service.  Besides  the  first  floor, 
which  is  occupied  liy  the  city  post-office,  the  number  of  rooms  oci'upied 
is  forty-three,  assigned  principally  to  the  postal,  customs,  internal- 
revenue,  steamboat-inspection,  and  Weather  Bureau  services,  the 
United  States  courts,  and  the  pension  department. 

The  following  is  a  comparative  statement  of  internal-revenue  and 
postal  receipts  during  fiscal  years  ending  June  30:  Internal  revenue, 
1885,  about  $800,000:  1899,  l3.880.171. 25:  postal,  1885,  about$16o,o00; 
1899,  $251,288.70.  In  1880  the  population  of  the  city  was  90,758,  and 
in  I'M)  it  was  '.tl.lSl. 
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POST-OFFICE.  COURT-HOUSE,  ETC.,  AUBURN,  N.  Y. 

This  biiildint'-  is  located  on  the  northwest  corner  of  Genesee  and 
Green  streets,  on  a  plot  of  ground  fronting  south  167  feet  1  inch  on 
the  former,  and  east  I!*'.'  feet  on  the  latter.  The  land  was  secured 
by  condeiunation  for  the  sum  of  §49,oU().  payment  of  which  was  made 
December  :^7.  issil. 

A  contract  for  the  erection  of  the  building  was  awarded  July  24, 
18SS.  and  the  structure  was  completed  and  occupied  May  1,  1S90,  the 
cost  of  construction  being  ^l-W. 030.90.  The  stone  used  in  the  walls 
of  the  superstructure  is  a  blue  limestone. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  March  3,  1885,  March  30,  ISSS,  and  March  3,  1891  (ap- 
proaches, etc.). 

The  building  contains  a  cubic  space  of  356,510  feet.  It  is  provided 
with  steam  heat,  and  is  occupied  principally  by  the  postal  and  internal- 
revenue  services,  the  I'nited  States  courts  and  jiension  office,  16  rooms 
being  assigned. 

During  the  first  year  the  building  was  occupied  the  postal  receipts 
amounted  to  about  §36.<iO(i,  and  during  the  year  ended  June  30.  1899, 
they  aggregated  §49,-±78.4:5.  In  18!»o  the  population  of  the  city  was 
25,858,  and  in  1900  it  was  30,345. 
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POST-OFFICE,  COUKT-HorSE.  ETC.,  BIXGHA.MTON.  N.  Y. 

The  United  States  Government  building  at  Binghauiton,  N.  Y..  was 
authorized  and  appropriated  for  by  acts  of  Congress  approved  ]March 
3,  1887,  and  March  3,  1891. 

January  18,  1888,  the  site  was  secured  by  purchase  for  the  sum  of 
115,000,  and  has  a  frontage  on  the  west  of  200  feet  on  Wall  street, 
and  on  the  north  of  125  feet  on  Henry  street.  The  building  was  com- 
menced under  a  <'ontract  awarded  June  23,  18.SS,  and  was  completed 
and  occupied  in  the  latter  part  of  1891,  the  cost  of  construction  being 
$137,687.82. 

The  building  contains  a  cubic  space  of  558,690  feet.  It  is  heated  Ijy 
steam,  and  is  occupied  principally  by  the  postal  and  Weather  Bureau 
services. 

When  it  was  tirst  occupied  the  postal  receipts  amounted  to  $70,000 
per  annum.  They  had  increased  to  §125. 909. -±8  during  the  year  ended 
June  30.  18!ti». 

In  1890  the  population  of  the  city  was  oo.OUo,  and  in  1900  it  was 
39,647.   . 
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POST-OFFICE,  ETC.  BROOKLYN.  N.  Y. 

Thi.s  building  is  located  on  the  north  side  of  Johnson  street  and 
extends  from  Adams  street  on  the  east  to  Washington  street  on  the 
west.  The  main  front  is  on  Johnson  street,  there  heing  a  public- 
entrance  also  from  AVashington  street. 

The  site  was  secured  by  purchase  June  21,  1884.  for  the  sum  of 
^os. ,">()(),  and  has  a  frontage  of  236  feet  on  John.son  street  and  175  feet 
on  Adams  and  Washington  streets.  8epteml)er  8.  18!)'.),  additional  land 
was  secured  l)v  purchase  for  $20,000,  fronting  22  feet  ii  inches  on  this 
latter  street  and  121  feet  deep,  thus  making  the  Washington  street  front 
of  the  Government  lot  1»7  feet  -ii  inches.  This  latter  purchase  was 
authorized  and  appropriated  for  by  acts  of  March  2  and  3,  1899, 
respectively. 

Work  on  the  building  was  commenced  in  the  spring  of  1885.  and 
had  been  considerably  advanced  when  it  was  suspended  and  the  plans 
altered  by  reason  of  the  limit  of  cost  having  been  extended  by  an  act 
of  February  25, 1887,  from  §800,0(JO,  including  site,  to  $1,500,000,  exclu- 
sive (jf  site.  It  was  completed  and  occupied  March  28,  1892,  the  cost 
of  construction  being  $1.499. 94-5. 26.  The  building  was  constructed 
of  Bodwell  granite,  from  Maine.  It  covers  an  area  of  236  by  135  feet, 
(excepting  the  one-story  annex  at  the  rear,  which  was  constructed  at 
the  same  time  as  the  main  building  and  is  132  by  40  feet)  and  contains 
a  cubic  space  of  3,600,ou()  feet.  The  number  of  rooms  occupied  is 
seventy-seven,  the^ybeingassigned  principally  to  the  postal  and  Internal- 
Reveiuie  Services  and  the  I'nited  States  courts.  The  building  is  heated 
by  steam  and  is  provRletl  with  elevator  service  and  an  electric-lighting 
plant. 

The  legislation  on  its  account,  in  addition  to  the  acts  above  noted,  is 
contained  in  acts  approved  July  12.  is,s2,  August  7,  1882,  March  3, 
1883,  March  3,  1885,  September  20, 1890,  and  March  2, 1895  (outstand- 
ing liabilities). 

The  gross  internal-revenue  receipts  for  the  j-ears  ended  MiU'ch  31, 
1892  and  1900,  were  $5,300,484.95  and  $8,139,947.21,  respectively. 
The  postal  receipts  for  the  years  ended  .Fune  30,  1892,  and  1899  were 
$813,262.19  and  $1,325,047.83,  respectively. 

The  census  of  1890  gave  the  population  of  the  city  of  Brooklyn  as 
806.343,  and  that  of  1900  gave  the  population  of  the  borough  of 
Brooklyn  as  1,166,582.  This  increase  is  due  somewhat  to  the  annexa- 
tion by  the  city,  in  1894,  of  the  towns  of  Flatbush,  Flatlands,  Graves- 
end,  and  New  Utrecht.  On  January  1,  1898,  Brooklyn  became  a 
borough  and  now  forms  part  of  New  York  City. 
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CUSTOM-HorSE.  BUFFALO,  N.  Y. 

This  building  is  located  on  tho  northeast  corner  of  Washing-ton  and 
Seneca  streets,  on  a  plot  of  oroiind  fronting  west  on  the  foi'iiicr  about 
125  feet  and  south  on  the  latter  140  feet.  The  site  was  secured  l)v 
purchase  May  12.  lS5r>,  for  the  sum  of  S^-io.OoO.  and  the  building  as 
originally  constructed  was  completed  and  occupied  in  Octol)er.  1S5S. 
The  Washington  and  Seneca  street  fayades  set  l)ack  from  the  lot  lines 

7  feet  4  inches  and  ?>•!  feet  <i  inches,  respectively.  The  extension, 
which  was  carried  out  to  the  lot  line  on  Seneca  street,  and  is  127  feet 

8  inches  long,  was  commenced  earlj'  in  1884  and  was  completed  in 
1880.  October  9,  1896,  a  contract  was  awarded  for  the  construction 
of  a  one-stoiy  brick  annex  extending  along  the  north  side  of  the  Iniild- 
ing  from  the  northeast  corner  about  t!2  feet,  and  along  the  east  side 
about  24  feet,  which  was  completed  and  occupied  in  January,  1897. 

The  cost  of  construction,  including  the  two  extensions,  is  about 
$330,000.  The  exterior  walls  of  the  main  building  and  the  extension  of 
1886  are  faced  with  Ohio  sandstone.  It  contains  a  cubic  space  of  (!8'.t,0(  >0 
feet,  is  heated  by  hot -water  system,  and  is  provided  with  elevator  service. 
The  tirst  floor  is  devoted  exclusively  to  the  uses  of  the  postal  service, 
and  the  second  to  the  customs  and  internal-revenue  officials.  On  the 
third  floor  is  located  the  United  States  court  room  and  the  ofKces  of 
the  court  otBcials.  the  fourth  story,  or  attic,  being  assigned  for  .-tor- 
age  of  records,  etc.  It  is  believed,  however,  that  this  building  will 
be  vacated  liy  the  Go\-ernment  officials  when  the  new  post-oftice  at 
Buflalo,  N.  Y.  (see  page  4ol),  is  ready  for  occupancy. 

The  legislation  on  account  of  the  building  is  contained  in  acts  of 
Congress  approved  August  4,  1854,  April  5,  1856,  March  3,  1857, 
August  7,  1882,  March  3,  1883,  March  3,  1885,  August  4,  1886, 
March  80,  1888.  and  June  11,  1896. 

From  1860  to  1899  the  postal  revenues  increased  from  $3,533.82  to 
$790,309.60.  In  1870  the  population  of  the  citv  was  117,714.  and  in 
1900  it  was  362,387. 

In  connection  with  the  customs  service  at  Buflalo.  the  United  States 
Government  owns  two  small  wooden  structures  which  are  occupied  as 
offices  by  deputy  collectors. 

The  Ferry  street  customs  office  is  two  stories  high.  a})out  22  by  30 
feet  in  plan,  and  stands  on  ground  rented  from  the  Auckinvole  estate. 
It  is  located  on  the  north  side  of  Ferry  street,  near  the  bank  of  the 
Erie  Canal  and  about  300  feet  from  the  Niagara  River,  this  being  the 
landing  for  the  ferry  plying  between  Fort  Erie,  Canada,  and  the  city 
of  Buflalo.  The  building  was  constructed  in  1875  for  the  sum  of 
$1,400,  authorized  by  the  Treasury  Department  on  March  l!»  of  that 
year. 

The  other  customs  office  is  located  at  the  side  of  the  Cirand  Trunk 
Railroad  depot  near  the  approach  to  the  international  liridge.  and  is 
bounded  on  the  west  by  Niagara  street  and  on  the  south  by  Porter 
square.     It  is  two  stories  high  and  was  constructed  in  1872. 
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POST-OFFICE.  Bl'FFALO,  N.  Y. 

This  building  is  locutod  on  tiie  square  bounded  on  the  nortli  300  feet 
by  South  Division  street,  south  300  feet  by  Swan  street,  east  ^41  feet 
by  Oak  street,  and  on  the  west  241  feet  by  EUicott  street,  the  main 
fayade  being-  on  the  latter,  there  being  entrance*  also  from  Swan  and 
South  Division  streets. 

The  groimd  was  secured  by  purchase  February  6,  1893,  for  the 
sum  of  $-47(i,250  and  excavations  for  the  foundations  were  commenced 
under  a  contract  awarded  September  6,  1894.  The  structure  is  now 
(December,  1900)  pi-actically  complete  and  will  be  occu]:)iod  early  in 
the  coming  year. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved" April  5,  ISSy,  ilarch  3,  1$91,  March  3,  1893,  August  18. 
1894.  31arch  2,  1895.  June  11,  189<!,  June  4.  1897.  Julv  I.  1S98,  and 
March  3,  1899. 

The  building  is  constructed  of  a  pinkish  granite  from  (juarries  at 
Jonesboro,  Me.,  is  2G0  by  220  feet  in  plan  and  contains  a  space  of 
4,704,782  cubic  feet,  the  cost  of  construction  to  the  present  being  about 
§1,522,000.  Above  the  basement  floor  there  are  one  hundred  and  iifty- 
six  office  rooms,  assigned  to  the  postal,  custom,  and  internal-revenue 
services;  United  States  courts,  pension  agency,  Steamboat-Inspection 
Service,  Light-House  Board,  etc.  In  its  interior  as  well  as  exterior  treat- 
ment it  is  a  successful  example  of  the  adaptation  of  the  Ciothic  style  of 
architecture  to  the  necessities  of  a  GoNernment  business  building.  The 
public  corridors  and  lobbies  of  the  first  floor  are  finished  in  polished 
white  marble  and  have  groined  ceilings  decorated  in  colors  and  spring- 
ing from  marble  columns  or  pilasters.  The  main  corridor  extends 
around  three  sides  of  the  cortile,  which  has  a  glazed  ceiling,  giving 
ample  light  for  the  working  force  of  the  post-otfice  occupying  this 
portion  of  the  building.  Above  this  ceiling  the  cortile  is  open  clear  to 
the  skylight,  four  stories  above,  each  story  having  an  open  gallery  or 
corridor  facing  the  cortile  and  well  lighted  therefrom.  The  walls  of 
these  corridors  have  enameled  ])rick  wainscots  with  floors  of  terrazzo 
and  mosaic,  which  is  the  material  used  for  all  the  floors  of  the  public 
portions  of  the  building.  On  the  fourth  floor  are  located  the  circuit 
and  district  court  rooms,  which  are  spacious  and  lofty  apartments  hav- 
ing high  wainscots  of  marble  and  paneled  oak.  The  wood  finish 
throughout  is  generally  mahogany  for  the  public  portions  and  oak  for 
the  oflices.  In  the  basement  are  located  four  horizontal  tubular  heat- 
ing boilers  provided  with  smokeless  furnaces.  The  l>uildnig  is  sup- 
plied with  fresh  warmed  air,  heated  to  the  proper  degree  by  indirect 
radiators  in  the  basement,  and  is  ventilated  b}'  the  plenum,  vacuum, 
and  aspiration  systems  combined.  There  are  also  direct  radiators 
distributed  throughout  the  rooms  and  corridors  to  assist  the  indirect 
system  of  heating.  Adjoining  the  EUicott  and  Swan  street  entrances 
are  located  four  electric  passenger  elevators  which  are  to  be  operated 
b}'  current  obtained  from  an  outside  plant. 
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COURT-HOUSE  AND  POST-OFFICE.  CANANDAIGUA.  N.  Y. 

June  29,  1860,  in  pursuance  of  an  act  of  Congress  approved  August 
IS,  1856,  the  county  of  Ontario  leased  permanently  to  the  United 
States  four  rooms  in  this  building  for  the  sum  of  §12,000,  and  under 
authoritj'  of  an  act  of  January  24,  1873,  $18,000  were  paid  to  the 
county  for  the  perpetual  use,  repair,  and  care  of  half  of  the  building. 

The  stnicture  is  located  in  a  lilock  bounded  on  the  north  by  Gor- 
ham,  east  by  Court,  south  by  Ontario,  and  west  liy  Main  streets,  and 
fronts  on  the  latter  street.  It  is  faced  with  yellow  pressed  brick,  and 
was  completed  in  1859.  The  postoifice  is  located  on  the  first  floor 
and  the  United  States  courts  on  the  second. 

Since  the  occupation  of  the  building  by  the  post-ofBce  the  annual 
gross  postal  I'eceipts  have  increased  from  about  §5.000,  to  §15,00i>  in 
1899.  The  population  of  the  city  in  1870  was  4,862,  and  in  1900  it 
was  6,151. 
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POST-OFFICE.  NEWBURG.  N.  Y. 

This  building  was  authorized  by  an  act  of  Congress  approved  Jan- 
uary 12.  1891.  and  appropriated  for  1)y  an  act  of  March  3.  1891.  The 
site  was  secured  1)V  purchase  July  12,  1892.  for  the  sum  of  $3t>.500, 
and  is  located  on  the  southeast  corner  of  Second  and  Montgonierj' 
streets,  with  a  frontage  of  125  feet  north  on  the  former,  and  10()  feet 
west  on  the  latter.  There  is  a  fall  of  26  feet  in  the  grade  of  the  lot 
from  the  southwest  to  the  northeast  corner. 

The  concrete  foundations  were  laid  under  a  contract  awarded  Sep- 
teml)er  7.  1895,  and  the  building  was  completed  and  occupied  October 
9,  1898,  the  cost  of  construction  being  $63,017.96.  The  walls  of  the 
basement  are  of  Vermont  l)rownstone.  and  those  of  the  superstructure 
of  handmade  selected  red  l)rick.  with  Vermont  brownstone  trimmings. 

The  style  of  architecture  is  semigothic,  designed  on  pictures(pie 
lines  to  suit  the  location,  which  is  on  the  slope  to  the  Hudson  Kiver. 

The  building  contains  a  space  of  1-87,851  cubic  feet,  and  is  occupied 
by  the  postal  and  internal-revenue  services.  Steam  heat  is  supplied 
by  the  Consolidated  Gas,  Electric  Light,  Heat,  and  Powei'  Company. 

During  the  year  ended  June  30,  1899,  the  gross  postal  receipts 
amounted  to  §53.812.07.  In  1890  the  population  of  the  tity  was  23.()87, 
and  in  1900  it  was  21,913. 
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APPRAISERS"  WAREHOUSE,  NEW  YORK,  N.  Y. 

The  appraiser.s'  warehouse  in  New  York  city  is  l)oundecl  on  tlie  north 
by  Christopher  street,  east  by  Greenwich  street,  south  by  Barrow 
street,  aud  west  by  Washington  street,  the  north  and  west  fronts 
being-  shown  in  the  accompanying  illustration. 

It  was  authorized  by  acts  of  Congress  approved  September  14,  1888, 
and  June  28,  1890.  The  site  was  secured  under  dates  of  IMarch  IS, 
1891,  and  November  17,  1891,  by  purchase  and  condemnation,  for  the 
sum  of  §492. lt.54. <')!».  The  ground  has  a  frontage  of  238  feet  11$  inches 
on  Christopher  street,  2'.»()  feet  on  Greenwich  street,  208  feet  2i  inches 
on  Barrow  street,  and  214  feet  3  inches  on  Washington  street.  The 
erection  of  the  building  was  commenced  under  a  contract  awarded 
Novemlier  19,  1S92.  On  account  of  the  limited  appropriation,  how- 
ever, liut  two  stories  were  constructed  under  this  contract,  and  a  tem- 
porary ro(jf  supplied.  An  act  of  March  2,  1S9.5,  extended  the  limit 
of  cost,  and  on  .Ttily  :!,  LS'.HJ,  a  conti'act  was  awarded  for  steel  and  ii'on 
construction  in  cari-ying  the  1)uilding  up  to  the  tenth  story.  The 
structure  was  completed  and  occupied  in  April,  1899.  the  total  cost  of 
construction  being  $1,818,373.04. 

It  contains  a  space  of  9,700,454  cubic  feet,  and  lias  one  hundred  and 
tifty-three  rooms  occupied  entirely  by  the  customs  service.  Tiie  \ari- 
ous  floors  are  carried  over  the  entire  area  of  the  building  (with  the 
exception  of  elevator  shafts  and  stair  hall),  the  examining  rooms,  etc., 
being  arranged  along  the  outer  walls.  In  the  center  is  an  elevator 
shaft  60  feet  by  42  feet  i>  inches,  in  which  are  ten  freight  elevators. 
Besides,  there  are  two  passenger  elevatoi's  near  the  stair  hall  on  the 
Washington-stre(>t  side.  The  building'  is  heated  by  steam  from  four 
1  (oilers. 

In  addition  to  the  legislation  above  noted,  appropriations  on  account 
of  the  construction  of  the  building  were  made  liy  acts  of  Congress 
approved  June  8,  189(i,  June  11,  1896,  June  4,  1897,  and  July  7,  18»8. 

During  the  years  ended  April  30,  1899,  and  April  30,  I'.tOO.  the 
number  of  jtackages  received  at  this  warehouse  for  appraisement 
amounted  to  405,993  and  429,245,  respectively. 
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ASSAY  OFFICE.  NEW  YORK.  N.  Y. 

This  building  is  located  on  the  north  side  of  Wall  street  (Nos.  30  and 
32),  between  William  and  Nassau.  The  assay  offiee  in  New  York  was 
established  l)_v  an  act  of  Cono-ress  approved  March  3.  1853.  and  an  act 
of  August  4,  185-t.  authorized  the  purchase  of  this  pr(jperty.  The 
building-  and  land  was  purchased  August  30.  1854.  from  the  Bank  of 
Commerce  and  the  Bank  of  the  State  of  New  York  for  the  sum  of 
1530.000.  the  eastern  half  of  the  structure  being  occupied  by  the 
former  institution  and  the  western  half  by  the  latter.  The  land  con- 
veyed with  the  building  consists  of  a  frontage  of  74  feet  1 1  inches  and 
a  depth  of  120  feet  3  inches  on  the  eastern  line,  and  119  feet  3f  inches 
on  the  western.  AVith  this  purchase  the  Government  received  full 
interest  in  the  alley  11  feet  4  inches  wide  between  the  assay  office  and 
subtreasurv.  The  facade  of  this  building  is  of  Westchester  marljie, 
except  the  columns  al)ove  the  entrance,  wiiich  are  of  French  marble. 
The  sides  and  rear  are  of  brick. 

The  main  building  is  66  feet  deep,  and  at  its  rear,  separated  l)y  an 
open  court  IS  feet  wide,  is  a  six-.story  brick  refinery  building.  35  feet 
wide,  and  extending  from  the  west  to  the  east  line  of  the  main  structure. 
This  retinery  was  constructed  in  1853-54,  Capt.  G.  W.  Cullum.  United 
States  Engineer  Corps,  being  superintendent  of  construction. 

During  the  year  ended  June  30.  1899,  there  was  deposited  at  this 
assay  office  gold  and  silver  in  value  $54,127,533.45  and  $8,208,912.29, 
respectively. 

At  the  rear  of  the  refinery,  and  extending  74  feet  north  to  Pine 
street,  with  a  fi'ontage  on  this  street  of  23  feet  3  inches  extending  east 
from  the  subtreasurv,  is  a  Government  lot  used  in  connection  with  the 
assay  office^  and  generally  designated  as  No.  23  Pine  street.  It  came 
into  the  possession  of  the  United  States  in  the  satisfaction  of  a  judgment 
obtained  ^Nlay  17,  1843.  against  Mr.  Jesse  Hoyt.  collector  of  customs. 
Under  authority  of  an  act  of  Congress  approved  August  4,  1854.  the 
property  was  bid  in  l)y  the  United  States  for  the  sum  of  $14,000,  at  a 
public  auction  March  18.  1857.  Under  an  act  of  March  3,  1859,  a  mort- 
gage on  the  same  was  satisfied,  in  amount  $10.0on,  with  accrued 
interest.  The  building  on  the  lot  was  removed  in  1875,  and  the  ground 
is  now  used  for  a  carpenter  shop.  tank.  etc..  in  connection  with  the 
assay  office.  On  the  Pine  street  line  there  is  constructed  a  high-brick 
wall. 
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BARGE  OFFICE,  NEW  YORK.  \.  Y. 

The  building  •shown  in  the  aiconipanying  iHustration  is  located  on  a 
portion  of  the  old  Battery  Park,  at  the  most  southerly  point  of  Man- 
hattan Island,  and  l)etwoen  the  Staten  Island  ferry  slip  on  the  east  and 
what  is  known  as  the  New  Whitehall  boat  slip  on  the  west. 

The  establishment  of  the  Barge  Office  at  this  point  was  authorized 
by  an  act  of  Congress  approved  March  2.  1S<)7.  and  on  April  18.  1S67, 
tiie  United  States  purchased  from  the  city  of  New  York,  for  %il(t,()0(), 
a  piece  of  ground  west  of  and  adjoining  the  Staten  Island  ferry  slip, 
with  a  frontage  north  of  '225  feet,  south  :^5()  feet,  east  •Aot)  feet,  and 
west  227  feet  6  inches.  June  19.  1879,  a  triangular  piece  of  ground 
extending  along  the  water's  edge  westerly  to  the  New  Whitehall  boat 
slip  was  purchased  from  the  city  for  $4,000. 

Under  appropriations  made  by  acts  of  March  2, 1867.  July  2<>,  1868, 
ilarch  3,  1869.  and  July  15.  1870.  a  granite  seawall  and  slip  were  con- 
structed and  completed  in  1871.  at  a  cost  of  S214.7.")2.82.  Tin-  slip, 
which  is  between  the  Barge  Office  and  the  Staten  Island  ferry  pier,  is 
1U2  feet  wide  at  its  noi'th  end.  and  125  feet  wide  at  its  mouth,  the  east 
line  being  239  feet  llA^  inches  and  the  west  line  201  feet. 

A  contract  for  the  foundations  of  the  liuilding  was  awarded  April  8, 
1880,  and  the  structure  was  completed  and  occupied  in  December.  1882. 
It  is  of  granite  quarried  at  East  Blue  Hill,  Hancock  County,  Me.  In 
addition  to  the  stone  building  which  fronts  on  Battery  Park,  there 
was  constructed  at  the  same  time  an  iron  structure,  or  anne.x,  at  its 
rear,  extending  to  within  aljout  10  feet  of  the  dock  line.  The  cost  of 
constructing  the  entire  building  was  about  ?>30u. ()()(».  It  has  a  cubic 
contents  of  360.7<>()  feet,  and  is  provided  with  steam  heat  from  two 
boilers. 

Appropriations  on  its  account  were  made  bv  acts  of  June  15,  1878, 
March  3.  1881.  August  7,  1S82,  and  March  3.  1883  (tower  clock,  etc.). 

Since  the  destruction  by  tire  of  the  immigration  buildings  on  Ellis 
Island,  June  14,  1896,  the  greater  portion  of  the  Barge  Office  building 
has  been  occupied  by  the  officials  of  the  imniigration  service  pending 
the  construction  of  a  new  immigrant  station  on  the  island. 

The  first  Barge  Office  at  New  Yoi'k  was  located  on  the  shore  of  a 
strip  of  land  formed  by  the  junction  with  the  river  of  two  small  inlets, 
one  running  up  what  is  now  Bi-oad  street  and  the  other  uji  Whitehall 
street.  After  the  war  of  1812  the  Barge  Office  was  established  at  the 
foot  of  Whitehall  street,  where  it  remained  until  the  erection  of  the 
present  building. 

At  the  head  of  the  slip  east  of  the  Barge  Office  is  a  two-story  frame 
structure  built  on  the  Barge  Office  site.  About  1883  the  first  story 
of  this  structure  was  erected  jointly  by  the  Associated  Press  and  the 
Western  Union  Telegi'aph  Company,  and  subsecjuently  the  second 
story  was  added,  it  being  occupied  i)y  the  Marine  Hospital  Service 
August  6.  Issl:.  The  first  floor  is  at  present  occupied  by  the  shijunng 
news  office  and  the  New  York  Sun,  and  the  second  floor  is  used  as  a 
marine  hospital  office  and  clispensarj-. 
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COURT-HOUSE  AND  POST-OFFll'E,  NEW  YORK,  N.  Y, 

This  building  was  authorized  by  acts  of  Congress  approved  August  18,  1856,  and 
January  22,  18(i7.  April  16,  1867,  the  United  States  purchased  from  the  city  of  Xew 
York  for  $500,000  a  piece  of  ground  at  the  south  end  of  the  City  Hall  Park  described 
as  follows:  Beginning  on  the  easterly  si<le  of  Broadway,  at  a  point  17  feet  1  inch 
south  of  the  projected  northerly  line  of  Park  Place,  extending  thence  southerly  along 
Broadway  300  feet,  thence  in  a  circular  line  150  feet  to  a  point  on  Park  Row,  north- 
easterly on  Park  Row  300  feet,  thence  westerly  320  feet  2  inches  to  point  of  begin- 
ning. The  property  was  deeded  to  the  United  .States  exclusively  for  a  court-house 
and  post-office,  and  a  condition  of  the  deed  is  that  if  at  any  time  the  premises  cease 
to  be  "used  for  the  purposes  above  limited,  or  for  some  one  of  them,  or  if  the  same 
shall  be  used  for  any  other  purpose  than  those  above  specified,"  the  title  to  the 
property  shall  revert  to  the  city  of  Xew"  York. 

Excavations  for  foundations  were  commenced  ]\Iarcli  17,  1869,  the  same  being 
extended  33  feet  lielow  the  street  level,  and  the  building  was  occupied  August  25, 
1875.  Some  items  in  completion  and  alterations  in  the  building  still  remained,  and  it 
was  not  finally  finished  until  1880.  The  cost  of  constructing  and  furnishing  the 
building  was  §8,549,832.63. 

The  granite  of  which  the  exterior  walls  are  constructed  was  obtained  from  Dix 
Island,  ^Maine.  The  CTOvernment  purchased  the  stone  cjuarried  at  a  specified  rate  per 
cubic  foot.  It  was  then  cut  and  delivered  at  the  building  by  a  contractor,  who  was 
allowed  15  per  cent  above  his  actual  expenditures.  It  was  laid  by  day  labor 
employed  by  the  United  States. 

The  building  covers  most  of  the  site  and  contains  a  space  of  8,334,200  cubic  feet. 
In  the  suljbasement  is  located  the  mechanical  plant,  consisting  of  boilers,  engines, 
pumps,  etc.  The  post-office  occujiies  the  entire  ba.sement  and  first  floor,  nearh'  all 
the  mezzanine  gallery,  and  twenty-six  rooms  on  the  second  floor,  besides  fifteen 
rooms  on  the  fifth  floor  used  for  storage  and  as  railway  mail  clerks'  dormitories.  The 
registry  division  is  located  on  the  mezzanine  gallery  and  the  money-order  division  on 
the  .second  floor.  iNIost  of  the  remaining  portion  of  the  building  is  occupied  by  the 
United  States  courts  and  court  otfii-ials.  Steam  heat  is  supplied  throughout,  from 
eight  boilers,  and  the  building  is  well  equipped  with  passenger  ami  freight  elevators 
and  mail  lifts. 

The  appiropriations  on  account  of  the  building  were  made  Ijy  acts  of  Congress 
approved  August  18,  1856,  January  22,  1867,  Marcli  3,  1869,  Ai)ril  20,  1870,  July  15, 
1870,  March  3,  1871  (vol.  16,  p.  509),  March  3,  1871  (vol.  16,  p.  515),  Februarys, 
1873,  March  3,  1873,  June  23,  1874,  March  3,  1875,  July  31,  1876,  August  14,  1876, 
April  30,  1878,  March  3, 1879,  June  16,  1880  (elevators),  March  3, 1881  (approaches), 
August  5,  1892,  and  August  IS,  1894  (improvements) ,  June  11,  1896  (altering  rooms), 
July  1,  1898  (mailing  platform,  etc.),  March  3,  1899  (pneumatic  tube  plant),  and 
June  6,  1900  (repairs). 

The  gross  receipts  of  the  post-office  during  the  year  prior  to  the  occupation  of  this 
building  were  §3,129,813.58,  and  during  the  year  ended  June  30,  1899,  they  were 
§8,811,547.83.  In  1870  the  population  of  the  city  was  942,292;  in  1890  it  was  1,515,301, 
and  in  1900,  3,437,202.  The  census  of  1900  includes  Kings  County,  Richmond 
County,  the  larger  jiart  of  Queens  County,  and  a  ^.mall  part  of  Westchester  County, 
which  became  a  part  of  New  York  City  on  January  1,  1898.  Prior  to  the  consolida- 
tion of  1898  the  c-ity  consisteil  of  what  is  now  the  liorough  of  Manhattan  and  the 
greater  part  of  the  borough  of  Bn.inx. 

Prior  to  the  occupation  of  this  building  the  city  )iost-ofRce  was  located  in  the  old 
Reformed  Protestant  Dutch  Churcli  on  the  east  side  of  Nassau  between  Liberty  and 
Cedar  streets,  which  property  was  purchased  October  29,  1860,  for  §200,000,  under 
authority  of  an  act  of  August  18,  1856,  and  was  sold  October  18,  1882,  to  the  Mutual 
Life  Insurance  Company  of  New  York  for  §650,000,  under  authority  of  an  act  of 
July  21,  1882. 
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rUSTOM-HOUSE,  NEW  YORK,  N.  Y. 

This  ImilcliiiL;-  fi-Duts  on  Wall  street,  and  oceupies  the  block  ))ounded 
on  the  north  by  Wall  street,  east  !)}•  Hanover  street,  south  Ijy  Exchange 
place,  and  west  l)V  William  street.  In  1S(32  the  customs  officials  vacated 
what  is  now  the  subtreasurv  building,  and  occupi(>d  a  iiortion  of  the 
present  custom-house  then  rented  by  the  (xovernmeiit.  April  2y, 
1865.  the  United  States  purchased  the  property  from  the  New  York 
Exchange  Company  for  S?l.O0(i,(»O0,  under  authority  of  an  act  of  Con- 
gress approved  January  26,  1865.  The  American  Bank  Note  Company 
occupied  a  portion  of  the  building  luider  a  ten-year  lease,  and  vacated 
the  premises  in  May,  1866,  in  consideration  of  the  payment  to  them 
by  the  United  States  of  1140,250.  Alterations  and  repairs  were  made 
under  acts  of  March  2,  1867.  and  July  35.  18()8. 

The  structure  is  of  marble,  and  has  a  cubic  contents  of  3,410.000 
feet.  It  is  heated  by  steam  and  hot  water,  provided  by  four  steam 
boilers  and  four  hot-water  heaters,  and  is  etpiipped  with  two  passenger 
elevators,  operated  l)y  electricity  generated  in  the  building. 

Provision  for  the  sale  of  the  pi-operty  at  public  auction  was  made  by 
acts  of  March  3,  1891.  March  2,  1895.  and  March  2.  1S99.  and  on 
August  IS,  1899,  a  contract  was  entered  into  with  the  National  City 
Bank  of  New  York  for  the  convej-ance  to  the  bank  of  the  building  and 
land  for  $3,265,000,  it  being  the  highest  sum  offered.  A  cash  pay- 
ment in  the  sum  of  $750,000  was  made  when  the  contract  was  executed, 
and  another  payment  shortly  afterwards,  the  balance  to  bear  4  per  cent 
interest  until  paid.  When  final  payment  is  made,  title  to  the  property 
is  to  be  conveyed  to  the  bank,  and  in  the  event  that  this  is  before  the 
completion  of  the  new  custom-house  to  be  constructed  on  the  south 
side  of  Bowling  Green  the  United  States  is  to  lease  the  building  at  the 
annual  rental  now  paid,  viz.  $130,600,  or  4  per  cent  of  the  purchase 
price.  Other  conditions  of  the  agreement  are  that  the  United  States 
is  to  make  all  repairs  necessary  to  the  building,  and  is  to  notify  the 
bank  in  writing  six  months  in  advance  of  the  conveyance  of  the  prop- 
erty and  of  the  occupation  of  the  new  custom-house.  The  3'early 
average  value  of  the  expoi'ts  and  imports  at  the  port  of  New  Yoi-k 
from  1885  to  1899  was  $361,215,191  and  $471,994,612.  respectively.  In 
186(1  the  population  of  New  York  was  813,()69,  and  in  1900  that  of 
Greater  New  York  (see  page  413)  was  3,437,202. 
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SUBTREASURY,  NEW  YORK,  N.  V. 

The  building  shown  in  the  iiccompanying  illustration  t'lonts  south 
on  Wall  street  and  is  Ijoundcd  on  the  north  by  Fine  stieet,  west  by 
Nassau  street,  and  is  separated  from  the  assaj'  ottiee  on  the  east  by  a 
passageway  extending  from  Wall  to  Pine  street. 

The  land  was  seeured  Iiy  i)ui-cluise  December  2,  181t).  December  8, 
1832,  December  14,  1832,  and  January  11,  1833,  for  the  total  sum  of 
$270,000.  The  purchase  of  1816  was  a  site  for  the  old  custom-house, 
which  occupied  the  ground  until  it  was  eml)raced  in  a  site  for  the  pres- 
ent subtreasury  building.  This  building  was  constructed  for  use  of 
the  customs  service  and  was  occupied  l)y  such  from  the  tinu^  of  its  com- 
pletion (May  1842)  until  18(i2.  wlien  it  was  occupied  as  a  subtreasury. 

It  is  constructed  of  marble  from  West  Stockbridge,  Mass.,  has  walls 
about  5  feet  thick,  and  cost  $939,301,  exclusive  of  ground.  The  l)uild- 
ing  contains  a  culiic  space  of  1,116, HOO  feet,  and  has  twenty-two  rooms. 
ArtiHcial  heat  is  supplied  I)}'  one  hot-watei'  boiler,  and  power  to  oper- 
ate a  hydraulic  freight  elevator  l)y  a  small  steam  boiler  through  a 
Worthington  pump.  The  entrances  are  from  Wall  and  Pine  streets, 
and  to  the  baseuu'ut  from  Nassau  street. 

The  vohune  of  l)usiness  transacted  by  the  subtreasury  during  the 
3'ear  ended  June  30,  18!»9,  amounted  to  about  $3,.588,00(i.0(t(). 

On  this  site  stood  the  building  in  which  the  tirst  meeting  of  Con- 
gress was  ludd  after  the  adoption  of  the  Constitution,  and  in  which 
Washington  was  inaugurated  first  President  of  the  L'nited  .States. 
This  event  was  commemorated  November  25,  1883  (the  ciuitennial 
anniversary  of  the  evacuation  of  New  York  by  the  Hritisli),  by  th(» 
presentation  to  the  Government  by  the  Chamber  of  Connuerce  of  the 
large  bronze  statue  of  Washington  placed  at  the  Wall  street  entrance 
to  the  building. 
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CUSTOM-HOUSE,  NIAGARA  FALLS.  N.  Y. 

Thi*  building  is  located  on  the  northeast  corner  of  Bridge  avenue 
and  Whirlpool  street,  on  a  plot  of  ground  fronting  south  75  feet  on 
the  former,  and  west  86  feet  7  inches  on  the  latter.  The  ground,  with 
building  thereon,  was  purchased  August  15,  1867,  for  ^6,000,  which 
purchase  was  authorized  ))>•  an  act  of  Cong-ress  approved  March  2, 
1867.  The  east  line  of  the  lot  extends  northerly  117  feet  11  inches  to 
Bath  avenue,  on  which  avenue  the  lot  has  a  frontage  of  16  feet. 

Bridge  avenue,  which  passes  in  front  of  the  Iniilding,  forms  the 
approach  for  railroad  tracks  crossing-  the  suspension  bridge,  which  is 
but  a  portion  of  a  block  west  of  Whirlpool  street.  Besides  the  main 
entrance  on  this  avenue  there  is  also  a  pulilic  entrance  on  the  east  side 
which  atfords  direct  access  to  the  post-oilice  lobby. 

The  building  was  constructed  for  a  bonded  warehouse.  In  1868  the 
interior  was  remodeled,  at  a  cost  of  about  ^20.000,  and  it  was  occupied 
early  in  1869.  It  contains  a  cubic  space  of  204,800  feet  and  is  heated 
by  steam  from  one  boiler. 

The  principal  business  conducted  in  the  building  is  customs,  there 
being  also  a  branch  post-office  located  therein.  The  value  of  the 
imports  received  in  the  district  during  the  year  ended  December  31, 
181»it,  were,  dutiable,  $1.9ol.l2(»:  free,  S709.408.  In  1900  the  popula- 
tion was  19,457.  An  act  of  ]March  21,  1898,  changed  the  name  of  this 
port  from  Suspension  Bridge,  by  which  it  was  formerly  known,  to 
Nias'ai'a  Falls. 
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CUSTOM-HOUSE  AND  POST-OFFICE,  OGDENSRURG,  N.  Y. 

An  act  of  Congre:<s  approved  Auo-ust  18,  1856,  authorized  the  erec- 
tion of  a  custom-house  and  post-office  buildino-  at  Oiidenshurjif,  N.  Y., 
and  made  an  appropriation  tiierefor.  Under  date  of  February  19, 
1857,  the  site  was  secured  l)v  purchase  for  $8,000.  It  is  bounded  on 
the  north  141  feet  8^  inclies  In-  Spinner  street,  east  l-to  feet  7  inches 
by  State  street,  south  117  feet  ti  inches  by  Knox  street,  and  on  the 
west  147  feet  7  inches  t)y  South  Water  street.  In  1867  the  building 
was  commenced,  and  it  was  completed  and  occupied  in  the  latter  part 
of  1869.  the  cost  of  construction  Ijcing  ^220,650.58. 

The  building  fronts  on  State  street,  with  entrances  also  from  Spin- 
ner and  Knox  streets,  that  from  the  latter  street  leading  directl}' 
to  the  post-office  working  room.  It  is  constructed  of  Berea  (Ohio) 
sandstone,  and  contains  147,600  cubic  feet.  The  southern  part  of  the 
first  story,  including  the  central  pavilion,  is  occupied  by  the  post-office, 
and  the  north  part  by  other  offices.  On  the  second  floor,  a  space  cor- 
responding to  that  used  by  the  post-office  is  fitted  up  for  and  assigned 
to  the  United  States  courts,  but  not  so  used  at  present,  sessions  of  coui't 
not  being  held  in  the  building.  The  northerly  portion  of  the  second 
story  is  used  by  the  customs  service.  The  third  floor  is  on  the  line  of 
the  molded  course  shown  in  the  illustration,  and  excepting  that  por- 
tion under  the  dome  is  lighted  principally  l)y  the  fan  lights  over  the 
second-story  windows.  This  floor  is  unoccupied  except  for  stoi'age 
purposes.  The  building  is  provided  with  a  steam-heating  plant  operated 
1)V  two  boilers. 

In  addition  to  the  act  of  August  1 8,  1856,  appropriations  on  account 
of  the  building  were  made  by  acts  of  Congress  approved  March  3, 
1857,  July  20,  1868,  March  3,  1869,  April  7,  1869,  April  20,  1870 
(v.  16,  p.  81,  approaches).  April  20.  1870  (v.  16,  p.  86,  furniture), 
Jul}'  15,  1870  (outstanding  liabilites).  and  June  10,  1873  (approaches). 

In  1870  the  postal  receipts  amounted  to  about  $8,000,  and  during 
the  3^ear  ended  June  30,  1899,  to  $20,688.30.  The  pojjulation  of  the 
city  in  1870  was  10,076,  and  in  1900  it  was  12,633. 
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CUSTOM-HOUSE  AND  POST-OFFICE,  OSWEGO,  N.  Y. 

An  act  of  Coni;'n'.'<^i  approved  AugiiNt  4,  ISo-t,  authorized  the  j)ur- 
chasc  of  a  suitable  .site  at  Oswej^o,  N.  Y.,  and  the  construction  thereon 
of  a  stone  building  for  the  accommodation  of  the  customs  and  postal 
services.  United  States  courts,  and  steamboat  inspectors.  Under  dates 
of  April  7  and  '21,  1855,  a  plot  of  ground  on  the  south  side  of  Oneida 
street,  with  a  frontage  of  200  feet  b_y  I'i'J  feet  deep,  was  secured  by 
purchase  for  the  sum  of  filii,()()n,  and  the  present  building  constructed 
thereon,  it  being  completed  in  1S58,  at  a  cost  of  ^llM.itTT.i's  exclusive 
of  site.  Additional  appropriations  on  its  account  were  made  by  acts 
of  August  18,  185^,  and  June  12, 1858. 

The  structure  contains  828,200  cubic  feet,  is  provided  with  steam 
heat,  and  is  occupied  by  the  postal  and  customs  service,  steamboat 
inspectors,  and  Weather  Bureau  officials,  the  number  of  rooms  assigned 
being  eighteen. 

During  the  j'ear  ended  June  30,  1899,  the  gross  postal  receipts  aggre- 
gated §27,356,  and  the  value  of  the  exports  and  imports  entered  at  this 
port  were  $1,820. 230,  and  •§500,55(3,  respectively.  The  population  of 
Oswego  in  1870  was  20,910,  and  in  1900  it  was  22,199. 
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CUSTOM-HOUSE  AND  POST-OFFICE.  PLATTSBURG.  N.  Y, 

An  act  of  Congress  approved  March  3,  1855,  authorized  this  build- 
ing- and  made  an  appropriation  therefor,  and  on  Maj'  9,  1857,  the  site 
was  purchased  for  the  sum  of  ^5.000.  The  land  is  located  on  the 
southwest  corner  of  Brinkcrhotf  and  Margaret  streets,  being  ))ounded 
on  the  north  by  the  former  345  feet  and  on  the  east  by  the  latter  148 
feet,  the  south  and  west  lines  l)eing  250  and  130  feet,  respectively.  At 
the  corner  of  this  lot  these  two  streets  form  an  angle  of  about  54 
degrees.  Brinkerhotf  street  extending  east  and  west.  An  additional 
appropriation  on  account  of  construction,  etc.,  was  made  by  an  act  of 
June  12,  1858. 

The  building  is  located  on  Brinkerhofl'  street,  al)out  175  feet  from 
Margaret  street,  and  cost,  exclusive  of  site,  $66,425.17.  It  was  occu- 
pied January  22,  1858,  while  still  in  an  unfinished  condition.  The 
entrances  on  the  east  front  and  the  east  side  of  the  north  front  are  to 
the  post-office  lobliy,  and  the  other  on  the  north  front  to  the  customs 
offices,  which  are  on  the  second  floor.  The  building  is  constructed  of 
red  brick  with  stone  trimmings,  and  contains  170,000  cubic  feet.  It 
is  provided  with  a  steam  heating  apparatus  operated  by  one  boiler. 

There  are  about  forty  elm  trees  on  the  lot,  most  of  them  being 
between  the  building  and  Margaret  street. 

During  the  vear  ended  Juno  30.  1899.  the  postal  receipts  amounted 
to  §17,723.56.  When  the  building  was  constructed  the  population  at 
Plattsburg  was  about  4,600;  in  1900  it  was  8,434. 


426 


HISTORY    OF   PUBLIC    BUILDINGS. 


HISTORY    OF    PUBLIC    BUILDINGS.  427 


POST-OFFICE.  FOUGHKEEPSIE,  N.  Y. 

This  building  is  located  on  the  southwest  corner  of  Union  and  Mar- 
ket streets,  on  a  plot  of  ground  fronting  north  120  feet  on  the  former 
and  east  112  feet  on  the  latter. 

The  land  was  purchased  October  11.  1883,  for  the  sum  of  1^37,000, 
and  the  liuilding  was  commenced  early  in  the  following  3'ear,  it  being 
completed  and  occupied  November  13,  1886.  The  cost  of  construction 
was  $72,801.10.  The  structvire  is  built  of  red  brick  with  stone  trim- 
mings and  has  a  cubic  contents  of  281,300  feet.  It  is  heated  by  steam 
supplied  from  one  boiler,  and  is  occupied  principall}'  by  tlie  postal 
service,  to  which  is  assigned  the  entire  first  floor. 

Legislation  on  account  of  the  building  is  contained  in  acts  of  Con- 
gress approved  Juljr  1.5,  18sy,  July  7,  1881,  March  3,  1885,  August 
4,  1886,  and  March  30,  1888,  the  last  two  acts  appropriating  funds  on 
account  of  approaches,  etc. 

During  the  year  ended  June  30,  1899,  the  postal  receipts  amounted 
to  $56,987.72.  In  1680  the  population  of  the  city  was  20,207  and  in 
191)0  it  was  21.029. 
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COURT-HOUSE,  POST-OFFII'E,  ETC.,  RUCHESTER.  X,  V. 

This  building  is  located  on  the  northeast  corner  of  Fitzhuoh  and 
Church  streets,  on  a  plot  of  ground  fronting-  -svest  213  feet  2  inches  on 
the  former,  south  15!)  feet  4  inches  on  the  latter,  and  bounded  on  the 
east  by  Pendall  alley,  which  is  l-t  feet  6  inches  wide. 

The  ground  was  secured  by  purchase  July  10,  1SS3,  for  the  sum  of 
174,500,  and  masonry  work  on  the  basement  was  commenced  under 
contracts  awarded  December  29,  1884.  The  stonework  had  been  set 
to  the  second-story  sill  course,  when  the  limit  of  cost  of  the  building 
was  extended  from  $300,000  to  t>500,000  by  an  act  of  May  3,  1886. 
This  necessitated  new  sketch  plans,  etc.,  for  an  extension  of  the  original 
design  and  the  rebuilding  of  portions  of  the  walls  already  constructed. 
The  building  was  completed  and  occupied  in  January,  IS'.tl.  the  cost  of 
construction  being  $513,440.41. 

The  building  is  constructed  of  brown  sandstone  from  quarries  at 
Portland,  Conn.,  with  steps,  platforms,  buffer,  and  door  sills  of  base- 
ment and  first  story  of  granite.  It  has  a  cubic  contents  of  1,311,000 
feet,  and  is  occupied  principally-  l)y  the  postal,  customs,  and  internal- 
revenue  services.  United  States  courts,  Weather  Bureau,  and  secret 
service.  The  post-office  occupies  the  first  floor  and  the  courts  the 
third.  Steam  heat  is  supplied  by  four  boilers,  which  also  furnish 
power  for  the  pumps  operating  the  three  hydraulic  elevators — one 
passenger,  one  freight,  and  one  ash  lift. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  May  25,  18S2,  August  7,  1882,  March  3,  1883,  March  3, 
1885,  May  3,  1886,  August  4,  1886,  March  3,  1887,  March  30,  1888, 
October  2,  1888  (heating  and  elevators),  March  2,  1889,  and  March  3, 
1891  (mailing  entrance,  shelving,  etc.).  The  acts  subsequent  to  that  of 
March  3,  ISST,  carried  with  them  appropriations  in  excess  of  the  limit 
of  cost  fixed  iMay  3,  1886. 

During-  the  years  ended  June  30, 1891,  and  June  30, 1899,  the  inter- 
nal-revenue and  postal  receipts  were  §1,031,081.18  and  $334,630.11 
and  $2,249,591.55  and  $425,319.35,  respectively.  In  1890  the  popula- 
tion of  the  city  was  133,896,  and  in  l'.t00  it  was  162,608. 
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POST-OFFICE,  COURT-HOUSE.  ETC..  SYRACUSE.  N.  Y. 

This  building-  is  located  ou  u  lot  fronting-  south  182  feet  on  Fayette 
street,  east  K'O  feet  on  Warren  street,  and  west  100  feet  on  Rank 
alley.     It  is  bounded  on  the  north  by  the  8now  Building. 

The  land  was  secured  liy  purchase  June  18.  1SS3.  for  the  sum  of 
$70,000.  The  Imilding-  M'as  commenced  under  a  contract  awarded 
June  4,  1884,  and  was  completed  and  occupied  March  -i,  1SS!».  the 
cost  of  construction  being-  §330,793.4'.>.  The  walls  ai'c  of  Onondaga 
limestone  from  the  Indian  reservation  near  S3'racuse. 

An  act  of  Congress  approved  ]\Iay25,  1882.  authorized  this  l)uilding 
and  it  was  appropriated  for  by  acts  of  August  7,  1882,  March  3,  1883, 
July  7,  18S-i,  March  3,  1885,  August  i.  l.sSB,  March  30,  1888,  March 
2,  1889  (elevator),  August  30,  1890  (vaults,  etc.),  and  August  23.  1894 
(outstanding  lialnlities). 

The  building  has  a  cubic  contents  of  879,599  feet,  and  has  twenty- 
five  rooms  occupied,  they  Ijcing  assigned  principally  to  the  postal, 
internal-revenu(\  and  customs  services  and  the  United  States  courts. 
It  is  heated  l)y  steam,  and  is  provided  with  an  elevator  operated  by 
hydraulic  pressure. 

In  1889  the  postal  receipts  were  §156.(>9<).16,  and  during  the  year 
ended  June  30,  1899,  they  were  $255,654.78.  Between  the  same 
periods  the  internal-revenue  receipts  increased  from  $1,070,922.90  to 
$2,800,146.55.  In  1890  the  population  of  the  city  was  88,143,  and  in 
1900  it  was  108,374. 


432 


HISTORY    OF    PCBLIC    BUILDINGS. 


X'- 


FoST-OfFICE,  ColRT-HoUSE,  ETC.,  Tkoy,  >'.  V. 


HISTORY    OF    PUBLIC    BUILDINGS.  433 


POST-OFFICE.  COURT-HOUSE.  ETC..  TROY.  N.  Y, 

Thi.<  l)iiilding  fronts  south  on  Broadwrsiy.  and  is  bounded  on  the  east 
by  William  street  and  on  the  west  liy  Fourth  street.  The  site  was 
secured  l)y  purchase  in  June  and  September,  1SS6.  for  the  simi  of 
$99,000,  and  has  a  south  frontage  of  180  feet  11  inches  and  an  east  and 
west  frontage  each  of  150  feet  i  inches.  The  building  was  commenced 
under  a  contract  awarded  Septemt)er  26,  1890,  for  the  excavation, 
concrete  foundations,  and  masonry  of  basement  and  area  walls,  and 
was  completed  in  the  summer  of  1895,  the  post-office  portion,  how- 
ever, being  occupied  in  April,  1894.  The  cost  of  construction  was 
$421,091.20.     The  stone  used  in  the  exterior  walls  is  granite. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approvetl  Februarj"  14,  1S85,  March  3.  188.5,  February  2.5,  1887, 
March  3,  1887,  April  26,  1890  (fire  limit),  March  3,  1891.  August  5, 
1892,  March  3,  1893,  March  2.  1895  (vol.  28.  p.  847).  and  March  2. 
1895  (vol.  -2^,  p.  91.3). 

The  building  has  a  cubic  contents  of  1.119.908  feet,  and  is  heated  by 
steam.     The  basement  and  first  floor  are  occupied  by  the  post-office. 

The  postal  receipts  have  increased    from   §116,171.34   in    1894  to 
^132,250.28  during  the  year  ended  June  30,  1899.     In  1890  the  popu- 
lation of  the  city  was  60,956.  and  in  1900  it  was  60,651. 
I2i'42— 01 28 


4.S4 


HISTiiKV     DK    IM   iU.lC    BUILDINGS. 


c 

P- 

c 


c 


1 


HISTORY    OF    PUBLIC    BUILDINGS.  435 


COURT-HOUSE  AND  POST-OFFICE.  UTICA,  N.  Y. 

This  buildino-  fronts  northeast  on  Broad  street,  between  Franklin 
.street  on  the  northwest  and  John  street  on  the  southeast.  The  .site, 
which  has  a  frontage  of  l',»0  feet  on  Broad  street  and  is  14(i  feet  deep, 
was  secured  between  November  29,  1.S73,  and  April  lt»,  l.s74.  by  con- 
demnation proceedings,  at  a  co.st  of  §1<)1.11»2.25.  The  Iniilding  was 
commenced  in  1.S77.  and  completed  in  November,  1882.  It  was  oct^u- 
pied.  however,  by  the  post-otfice  April  1.  1SS2.  and  other  ofhces 
April  20,  1882.     The  co.st  of  construction  was  §252.807.80. 

The  appropriations  on  its  account  were  made  l)y  acts  of  Congress 
approved  May  31, 1872,  INlarch  3,  Ls77,  June  20.  l!s78.  Mai'ch  3.  187!t. 
June  16.  1880,  March  3,  1881,  August  7,  1882,  July  7,  188-1  (vol.  23. 
pp.  196  and  237.  outstanding  liabilities),  and  INlarch  3,  1888  (outstand- 
ing liabilities). 

The  cubic  contents  of  the  Ituilding  are  030,300  feet.  It  i.s  heated  by 
hot  water  and  by  open  fireplaces.  The  number  of  rooms  occupied  is 
nineteen,  they  being  assigned  principally  to  the  postal  and  internal- 
revenue  services,  and  the  United  States  courts. 

During  the  year  ended  June  30,  18M9,  the  postal  receipts  amounted 
to  §121.8.51.72.  In  188o  the  population  of  the  city  was  83,914.  and 
in  1900  it  was  56.383. 

Prior  to  the  occupation  of  this  building  the  United  States  courts 
occupied  rooms  in  the  city  hall  under  the  terms  of  a  deed  or  lease 
executed  ]May  25,  1857,  the  authority  for  the  .same  being  contained  in 
an  act  of  Congre.ss  approved  Septemlier  30.  1850.  These -room.s  were 
I'econveved  to  the  citv  under  authoritv  of  an  act  of  Augu.st  1.  1888. 
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POST-OFFICE.  WATERTOWN.  N.  Y. 

This  building,  which  was  authorized  and  appropriated  for  by  an  act 
of  Congress  approved  October  1,  1888,  is  located  on  a  plot  of  ground 
f lonting  northeast  147  feet  2  inches  on  Arsenal  street,  and  about  250 
feet  deep.  The  land  was  secured  by  purchase  July  20.  188y,  for  the 
sum  of  $15,00o. 

A  contract  was  awarded  Octobei-  15,  1S'.M).  for  the  erection  of  the 
building,  and  it  was  completed  and  occupied  April  1.  1892,  the  cost  o'f 
construction  being  ^59.91:2.07.  The  walls  of  the  superstructure  arc  of 
mai-ble. 

It  contains  a  cubic  space  of  17(i.5(iti  feet,  and  is  occupied  almo.st 
entirely  by  the  postal  service.  The  building  is  provided  with  steam 
heat. 

In  1892  the  postal  receipts  aggregated  about  $82.0(»0,  and  during  the 
year  ended  June  30,  1899.  they  amounted  to  !^,3J:3.o2.  In  1890  the 
population  of  the  city  was  14.725,  and  in  1900  it  was  21,090. 
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I'OrRT-HorSK  AXD  PdST-OFFICE,  ASHEVILLE,  N.  I'. 

The  court-hou.se  and  post-office  at  Asheville.  X.  C,  is  located  on 
the  northwest  corner  of  Patton  avenue  and  Haywood  street,  on  a  tri- 
angular plot  of  ground  bounded  on  the  south  255  feet  4  inches  1>y  the 
former,  on  the  east  149  feet  1  inch  by  the  latter,  and  <in  thi^  northwest 
2<!2  feet  '.)  inches  by  Government  street. 

The  l)uildingwas  authorized  and  appropriated  for  by  an  act  of  Con- 
gress approved  May  lit,  1888.  The  site  was  donated  to  the  United 
States  August  8.  1889.  and  the  structure  was  commenced  under  a  con- 
tract awarded  April  L'-l,  I8;t0.  It  was  occupied  in  May,  1892,  and 
finally  completed  in  the  latter  part  of  that  year.  The  cost  of  I'onstruc- 
tion  was  ^99,255.13.  The  cubic  contents  of  the  building  are  384,S51 
feet.  It  is  heated  by  steam  and  is  occupied  bj'  the  postal  and  internal 
revenue  services  and  United  States  courts,  twenty-one  rooms  being- 
assigned  to  the  same. 

During  the  first  year  the  building  was  occupied  the  internal  revenue 
and  postal  receipts  amounted  to  '$1,448,293.76  and  ^l'.*. 7(12. To.  respec- 
tively. The  corresponding  figures  for  the  jear  ended  June  30,  1899, 
were  $2,024,540.82  and  $29,026.92.  In  1890  the  population  of  the  city 
was  10.23.0.  and  in  19oo  it  was  14,6!t4. 
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ASSAY  OFFICK.  CIIAKLOTTK.  N.  C. 

Tlic  (•st;il»li>l)iijcMl  of  ;i  liriimli  mint  ;it  (  liurlotlf',  N.  <^'.,  was  autliof- 
izfd  by  iiii  iU't  of  Coiij^rcss  appi-ovi'd  Msirch  ;•>,  JH^o.  On  th*;  25tli  of 
Nov<!ml)ci'  in  thiit  yi-iiv  th<;  Oovernnii-nt  juircha.Hcd  for  !»)l,oOO  n  plot 
of  {ground  hounded  on  thf  Houthwest  about  800  firct  by  West  Foui'th 
•street,  on  the  Houthea.st  ufioiit  'Wl  feet  by  Mint  street,  and  on  tlie  tiortli- 
east  attoiit  y.'Hi  feet  ))y  A\'est  Trade  .street. 

A  liuildinj^  was  eonstrueted  on  the  site  and  in  Is44  it  was  destroyed 
b\'  tii-(!.  'I'he  iejrisiation  on  aceoniit  of  this  old  building  was  approved 
Mareh  '/,,  \H?,:>,  March  X.,  I.s;-i7.  .\)»i'il  'I,  l«;-{«,  Au{,nist  8,  1840,  and 
June  17,  1844. 

The  jjresent  buildin};-  wa>  authorized  by  an  act  of  .\Iarc}i  />,  184.'),  and 
was  coinijleted  at  a  cost  of  >>X,1..07:i.!'7  and  oceupii-d  in  1 84*).  'i'he  e.xte- 
rior  walls  are  of  brick  and  jrianite.  covered  with  stucco.  It  fi-onts 
noitheast  on  West  'l'rad<-  street  and  is  sepanited  by  abf)ut  ."»o  feet 
fioMi  I  he  court-house  and  jwst-ofiice  which  is  lo('ated  at  the  corner  of 
Mint  and  West  Trade  streets. 

,-\]ipro])rialion.>  U>r  thi>  buildiny  and  its  machinery  were  made  by 
acts  (jf  (.'oiij^ress  approved  .March  'A.  ].S4.^«.  March  Ij,  \H:>:>.  .July  20, 
1868,  and  March  ?,,  186!t. 

The  biiildinjr  was  used  for  coinage  jnnijosr-s  up  to  .May  20.  18t;i, 
since  which  time  it  has  been  used  as  an  assay  office.  I/i  1>440  the  coin- 
age business  amounted  to  §70,!»!^.5.  1  n  18!W  the  assay  business  expressed 
in  coinage  values  amouirted  to  ^27^.."»00.2o.  I)uring  the  ci\il  war  the 
Ijuilding  Wits  used  as  a  (Jonfederat*-  headcjuailer.-. 

An  act  of  Congress  approved  Februaiy  8,  18i^5,  authorized  the  Sec- 
retary of  the  Treasury  to  grant  to  the  city  the  privilege  of  using  part 
of  this  land  as  a  public  paik.  and  tin;  city  now  occupies  as  such  a  poi-- 
tion  of  the  lot  on  the  corner  of  Mint  and  West  Fourth  streets,  fionting 
about  20H  feet  on  the  former  and  about  20o  feet  on  the  lattei-.  having 
laid  ofi'  the  same  with  walks  and  constructeda  fountain  in  the  center  and 
a  ymvilion  in  its  i-eai'. 

In  184*1  the  i)Opulation  of  the  city  wa-  aliout  2.000.  and  in  J'.»oo  it 
was  l^),o;»l. 
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COURT-HnUSE  AND  PdST-OFFlCE,  CHARLOTTE,  N.  ('. 

This  l)uildiiig'  is  located  oathe  west  eonicr  of  West  Trade  and  Mint 
streets.  The  niaiti  front  is  on  the  former,  there  being-  u  ])al)iic  cnti  ance 
also  from  ]\Iint  street. 

The  hind  upon  whirli  it  is  located  is  a  part  of  that  purchased  Novem- 
ber 25, 1S3.5,  in  connection  with  the  establishment  of  the  assay  oifice. 
A  coutract  for  the  erection  of  the  buildini;'  was  awarded  October  15, 
1889,  and  the  structure  wa.s  completed  and  occupied  early  in  1891.  Its 
cubic  contents  are  i-tl,i33  feet,  and  it  is  supplied  with  steam  heat. 
Besides  the  first  door,  which  is  used  entirely  by  the  post-oliice.  fifteen 
rooms  are  assigned,  they  l)eing  occupied  inincij)ally  by  the  postal 
service.  Weather  Bureau,  and  United  States  courts. 

The  legislation  on  account  of  the  building  is  contained  in  acts  of 
Congress  approved  August  13,  1888,  OctoV)er  -2.  18^8.  and  Septenilicr 
.30.  189(1. 

When  the  building  was  first  occupied  the  annual  postal  receipts 
amounted  to  about  ^22,000.  and  during  the  year  ended  June  3(i.  1899, 
they  were  $39, 317. -±0.  In  1890  the  population  of  the  city  was  11,557, 
anci  in  1900  it  was  18,091. 
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COURT-HOUSE.  POST-OFFICE,  ETC.,  GREENSBORn,  N,  C, 

The  liuiklint;'  sliown  in  the  uccompiiiiying  illiLstration  is  hx-ited  on 
the  southeast  corner  of  Ea.st  Market  and  South  Ehii  streets,  on  a  plot 
of  orouud  frontintf  north  123i  feet  on  the  former  and  west  14SA^  feet 
on  the  latter.     The  site  was  secured  by  purchase  jMa\'  1.  Is88.  for 

IjilS.OOd. 

Building'  operations  were  commenced  under  a  contract  awarded 
March  28,  188.5,  and  the  structure  was  completed  and  occupied  about 
March  1.  1887.  the  cost  of  construction  being  $52,688.23.  The  build- 
ing M'as  authorized  by  an  act  of  Congress  approved  May  25,  1882,  and 
appropriated  for  by  acts  of  August  7,  1882.  March  o,  1883,  March 
3,  1885,  and  July  2(>,  18S<1.  It  is  constructed  of  brick,  and  contains  a 
cubk'  space  of  288,659  feet.  It  is  heated  by  hot  water  and  is  occupied 
by  the  postal  service  and  United  States  courts. 

The  postal  receipts  during  the  first  year  of  the  occupancy  of  the 
l)uilding-  were  $8,369.10,  and  for  the  year  ending  June  30,  1899,  they 
were  $26,056.21.  In  1890  the  population  of  the  city  was  3,317  and  in 
1900  it  was  10,035. 
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POST-OFFICE.  rorHT-HurSE  AM)  (TSTOM-HOUSE,  NEWBERN,  N.  C. 

Thi.s  huildiiiy  wus  autliorizt^'d  hyiiii  ;ict  of  Congress  ap))r(ivcd  M!ii'<'h 
2.  1S89.  and  appropriated  for  ))y  acts  of  August  30.  isiKi.  and  Marcli  :'., 
1891.  Under  date  of  August  14.  18Vil,  the  site  was  secured  bv  pur- 
chase for  ^(),0(»0,  it  being  located  on  the  northwest  corner  of  Craven 
and  Pollock  streets,  with  a  frontagi>  of  I'Ai)  feet  east  on  tiie  former,  and 
108  feet  It)  inches  south  on  the  latter.  A  contract  for  the  erection  <^f  the 
l)ui!ding  was  awai'ded  March  1,  l.S'.io,  and  the  structure  was  completed 
and  occupied  April  1.  ISit?.  the  cost  of  construction  ))eing  Sj'OS.Tlti.CiO. 

It  rests  on  a  pile  foundation,  with  concrete  tilling.  The  l)aseinent 
walls  are  of  a  local  brown  sandstone  from  the  quarries  of  the  Aldrich 
Stone  Couipan}-.  with  steps,  doorsills,  etc.,  of  hard  limestone.  From 
the  water  table  to  the  second-story  window  sill  course  the  walls  are 
of  red  pressed  brick,  and  aliove  this  line  of  buff  brick  with  I'ed  Ijrick 
trimmings.  The  cubic  contents  of  the  building  are  298,422  feet.  The 
basement  is  occupied  l)y  the  steam-heating  plant  (operated  by  f)ne 
Ijoiler),  carriei's"  swing  room,  storage  room,  etc.  On  the  first  floor  is 
located  the  post-oftice,  and  on  the  second  and  third  floors  the  United 
States  courts  and  the  customs  and  internal-revenue  services,  the  court 
room  Ijeing  located  at  tlie  north  end  of  the  second  story  extending  full 
width  of  the  liuilding. 

In  181*7  the  gross  postal  receipts  amounted  to  §9,28.5.9."),  and  dui'ing 
the  year  ended  June  30.  1899,  they  were  $10,315.73.  In  1890  the  pop- 
ulation of  the  city  was  7,843,  and  in  1900  it  was  9,090. 
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COURT-HOUSE  AND  POST-OFFICE.  RALEICH,  \.  C. 

Tho  court-house  and  post-office  at  Raleigh,  X.  C.  is  located  on  the 
southwest  corner  of  Fayetteville  and  Martin  streets  on  a  plot  of  ground 
bounded  on  the  east  125  feet  by  the  former,  on  the  north  210  feet  l)y 
the  latter,  and  on  the  west  12.5  feet  by  Salisbury  street.  At  the  rear 
of  the  building  there  is  a  grass  plot  fnriiting  about  lOiy  feet  on  Martin 
street  and  extending  back  along  Salisbury  street  the  full  depth  of 
the  lot. 

The  tirst  appropriation  on  account  of  the  building  was  made  by  an 
act  of  Congress  approved  March  3,  18.57,  out  of  which  a  portion  of  the 
land  was  pui-<-hased  .lanuary  1.5.  1S61.  for  the  sum  of  s7,7on.  the  bal- 
lance  in  l,Sti4  being  transferred  to  the  surplus  fund.  December  <i, 
1873,  the  city  of  Kal(>igh  donated  to  the  United  States  an  adjoining 
strip  of  ground  fronting  2tl  feet  on  Fayetteville  street  and  21<»  feet 
deep. 

Work  on  the  building  was  commenced  in  the  early  part  of  ls74  and 
the  .structm-e  was  coiupleted  in  1879,  the  cost  of  construction  being 
$341,49(1.87.  The  tirst  and  second  floors,  however,  were  occupied  in 
1878,  and  the  other  doors  during  the  following  year.  The  building  is 
constructed  of  granite  from  quarries  at  Groldsboro.  N.  C,  and  contains 
a  space  of  590,700  cubic  feet.  It  is  heated  by  steam,  supplied  from 
one  boiler,  and  is  occupied  principally  by  the  postal  and  internal-reve- 
nue services  and  the  United  States  courts. 

In  addition  to  the  act  above  referred  to.  legislation  on  account  of 
the  building  is  contained  in  acts  of  June  10,  1872,  March  3,  1873,  June 
23,  1874,  March  3,  1875,  July  31,  187»i,  March  3,  1877,  December  15, 
1877.  June  30,  1878.  March  3,  1879,  and  :\Iarch  2,  18S1  (extra  for 
stone  furnished). 

During  the  year  ended  June  30,  1899,  the  internal -revenue  and  postal 
receipts  amounted  to  §2.296,476. 09  and  §38,380.03.  respectively.  In 
1870  the  population  of  the  citj'  was  7,790  and  in  1900  it  was  13,643. 

12242—01 29 


450 


HISTORY    OF    PUBLIC    BriLDINGS. 


J^ 


Q 


HISTORY    OF    PUBLIC    BUILDINGS.  451 


P(CT-l)FFK'E.('(irKT-HOUSE  AND  rUSTOM-HUUSE,  REIDSVILLE,  N.C. 

This  buildiiio'  was  authorized  by  an  act  of  Congress  approved  Janu- 
ary li.  1891.  antl  appropriated  for  by  an  act  of  March  3.  1S91.  Feb- 
ruary -A,  1892,  the  site  was  purchased  for  the  sum  of  $3.fi0(),  fronting 
east  10(»  feet  on  Scales  street  and  south  90  feet  on  Morehead  street, 
and  on  May  '29.  1893.  an  additional  strip  with  a  10-foot  frontage  on 
Morehead  street,  and  full  depth  was  purchased  for  ^400. 

The  construction  of  the  building,  which  fronts  south  on  Morehead 
street,  was  commenced  under  a  contract  awarded  April  26, 1893.  and  it 
■was  completed  and  occupied  in  the  early  part  of  1894,  the  cost  of  con- 
struction being  ^20,935.89. 

It  is  of  red  brick  with  stone  trimmings,  contains  a  space  of  70,420 
cubic  feet,  and  is  heated  by  open  grates.  The  first  flooi-  is  occupied 
by  the  postal  service,  and  the  second  by  the  intei'nal-revenue  service 
and  United  States  commissioner. 

During  the  year  ended  June  30,  1899,  the  gross  postal  receipts 
amounted  to  §5,000.89.  In  1890  the  population  of  Keidsville  was 
2,969,  and  in  1900  it  was  3,262. 
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COURT-HOUSE  AND  POST-OFFICE.  STATESVILLE.  N.  C. 

An  act  of  CoiijiTcss  approved  Augiist  S.  1888.  authorized  this  l)iiild- 
ing'.  and  it  was  approjiriated  for  In*  acts  of  October  2. 1888,  and  July  2y, 
1892  (lieating  apparatus).  Under  date  of  March  4.  Is8it.  the  site  was 
secured  by  purchase  for  th(>  sum  of  $4.0(((i.  it  Ix'ing  bomided  on  the 
south  loo  feet  })y  Front  street,  and  on  the  west  140  feet  liy  ^Nlain  street. 

A  contract  for  tlie  erection  of  the  building  was  awarded  June  24. 
181»(>.  and  the  structure  was  completed  and  occupied  in  ^Nlarch.  1S'.>1, 
the  cost  of  construction  l)eing  §T2.9V2.2T.  It  is  constructed  of  red 
brick,  with  teri'a-cotta  and  IjrownstoTie  trimmings,  and  contains  a 
space  of  349,842  cubic  feet.  The  first  Hoor  is  assigned  to  the  postal 
service,  and  the  second  and  third  principally  to  the  United  States 
courts. 

Since  the  building  was  first  occupied,  the  postal  receipts  have 
increased  from  about  ^6.t)(>0  per  annum,  to  $7,897.68  during  the  year 
ended  June  HO.  IS'.t'.t.  In  1890  the  ]iopulation  of  the  city  was  2,318, 
and  in  I'.Mio  it  was  3.141. 
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CUSTOM-HOUSE.  ETC.  WILMINGTON'.  X.  C. 

This  building  is  locutcd  <im  the  east  side  of  North  Water  street, 
between  Princess  street  on  the  north  and  Market  street  on  the  south, 
facing  the  Cape  Fear  Kixer.  whicii  isaliout  50  feet  west  of  Water  street. 
It  was  constructed  l)etween  iS-i-i  and  IS-ttt.  at  a  cost  of  about  ^40,000. 

On  April  16,  islli,  the  lot  on  which  this  building  stands  was  pur- 
chased, with  a  custom-house  building  located  thereon,  for  $14,(t00, 
the  funds  having  been  transferred  from  the  appropriation:  "Custom- 
houses and  puV)lic  warehouses."  The  building  was  destroyed  by  tire 
January  17,  184:0. 

The  appropriations  for  the  present  bidlding  were  niade  by  acts  of 
Congress  approved  March  3.  lS-±,3,  June  17,  1844.  August  Jo.  1.S4(}, 
and  August  12.  1848  (furnitui-e,  etc.). 

Bounding  the  Government  property  Ijetween  A\'ater.  l'rinct>ss,  and 
Market  streets  are  three  alleys — Ewings,  .Smith,  and  (iralties  alleys 
running  at  right  angles  to  Water  street,  and  AVright  alley  running 
parallel  thereto.  .Smith  alley  is  immediately  south  of  the  custom- 
house and  is  shown  in  part  in  the  accompanying  illustration. 

The  act  of  June  1 7, 1S44.  above  referred  to,  also  provided  for  the  pur- 
chase of  additional  ground,  and  accordingly  a  lot  at  the  rear,  extending 
northerly  along  the  west  side  of  Wright  alley,  from  Smith  alley  on  the 
south  to  Ewings  alley  on  the  north,  with  a  two-story  l)rick  l)uilding 
thereon,  was  purchased  Novemlier  17, 184.5.  for  •Sl.ooo.  This  purchase, 
with  that  of  181'.».  secured  an  L-shaped  piece  of  ground  fronting  west 
about  oit  feet  on  Water  street,  extending  east  along  the  north  side  of 
Smith  alley  lU<t  feet  5  inches,  thence  north  along  A\'right  alley  aliout  78 
feet  to  Ewings  alley,  on  which  it  has  a  frontage  of  about  "29  feet.  They 
also  secured  to  the  United  .States  the  right  to  the  free  use  at  all  times 
of  all  the  wharf  property  on  the  west  side  of  Water  street,  between 
the  lines  of  P^wings  alley  on  the  north  and  .Smith  alley  on  the  south. 

About  187.5  there  was  constructed  at  the  southeast  corner  of  the  lot 
at  the  intersection  of  .Smith  and  Wright  alleys  a  small  two-story  brick 
sti'ticture  for  use  as  wood  house  and  toilet. 

Under  authority  of  an  act  of  Fel)ruary  2ib  1SS5,  additional  property 
was  purchased  L)ecemt)er  14,  188.5,  for  82.5,000  for  use  of  the  revenue 
cutter  and  other  bi-anches  of  the  customs  service.  This  purcha.se  con- 
sisted of  the  two-story  brick  l)uilding  shown  in  part  at  the  right  of  the 
custom-house  in  the  accompanying  illustration,  which  is  on  a  plot  of 
ground  fronting  :-!<>  feet  <>  inches  on  \\'ater  street  and  extending  back  99 
feet  8  inches  between  Smith  alley  on  the  north  and  Grabies  alley  on  the 
south:  and  two  pieces  of  water-front  property  between  Water  street 
and  the  river,  one  extending  south  from  the  south  line  of  Princess 
street,  about  1<>1  feet  to  the  line  of  Ewings  alley  and  the  other  extend- 
ing south  from  the  line  of  Smith  alley  about  08  feet  toward  Market 
street,  thus  giving  the  United  States  the  free  use  of  about  26.5  feet  of 
continuous  water  front. 

The  cubic  contents  of  this  custom-house  are  120,000  feet.  It  is 
heated  by  stoves  and  grates  and  is  occupied  almost  exclusively  by  the 
customs  service.  From  the  time  of  its  construction  until  August, 
1874,  it  was  occupied  also  l)y  the  post-otfice.  after  which  that  othce 
was  moved  to  a  rented  building.  The  brick  warehouses  at  the  rear 
and  at  the  south  of  the  custom-house  are  used  for  storage  purposes. 

The  population  of  Wilmington  has  increased  from  about  5,sno  in 
1842  to  20,976  in  191)1). 
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PllST-OFFR'E.  CrSTOM-HOUSE,  ETC..  WILMINGTON.  N.  I'. 

This  ))uilding  is  located  on  the  southeast  corner  of  Front  and  Chest- 
nut streets,  on  a  plot  of  ground  facing  west  165  feet  on  the  former 
and  extending  ]>ai'U  along  the  latter  830  feet  to  Second  street,  on  which 
it  has  a  frontage  of  lti.5  feet. 

The  land  was  secured  hv  j)urchase  August  25.  1887.  for  thi'  sum  of 
S^40.(•<•^.  A  contract  for  the  erection  of  the  building  was  awarded 
December  14.  1S8S,  and  the  structure  was  completed  and  occupied 
in  1891.  the  cost  of  construction  being  $156,513.36.  The  walls  of 
the  supersti'u<tur('  are  of  sandstone  from  quarries  located  at  Sand- 
ford.  X.  ('. 

The  legislation  on  account  of  the  l)uUdiug  is  contained  in  acts  of 
Congress  approved  February  4.  18^7.  ]\Iarch  3.  1887.  and  October  iJ, 
1888. 

The  cubic  contents  of  the  building  are  486.746  feet.  It  is  heated  by 
hot-water  system.  The  number  of  rooms  occupied  is  twenty-four, 
they  being  assigned  principally  to  the  post-oflice,  courts.  United  States 
engineers,  and  Weather  Bureau. 

During  the  year  ended  June  3<t,  1899.  the  gross  postal  receipts 
aggregated  ^3',t,".i71. 69.  In  1890  the  population  of  the  city  was  L'0.056, 
and  in  1900  it  was  20.976 
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POST-OFFICE  AND  COUET-HOU.SL  FARGO.  X,  DAK, 

Thi.'?  building  wa.s  authorized  and  appropriated  for  by  acts  of  Con- 
prre*?  approved  December  27.  1S!*0.  and  3Iarch  3.  1891.  It  is  located 
on  the  northwest  comer  of  First  avenue  and  Roberts  street,  on  a  plot 
of  ground  14<>  feet  square,  bounded  on  the  south  by  the  former.  ea.st 
by  the  latter,  and  on  the  west  by  an  alley. 

The  land  was  secured  by  purchase  April  14.  1S92.  for  the  sum  of 
^.<X^>.  The  building  was  commenced  under  a  contract  awarded  .Sep- 
tember y.  1S93,  for  basement  walls,  etc..  and  was  completed  and  occu- 
pied in  ilarch.  lSy7.  the  cost  of  construction  being  Si*.5.S92.<'i6. 

It  is  constructed  of  butf  brick,  with  Bedford  find. )  limestone  and 
buff  terra<-otta  trimmings,  the  interior  being  finished  in  quartered 
white  oak.  It  contains  a  cubic  space  of  327.<Xnj  feet,  and  is  heated  by 
steam.  Fourteen  rooms  are  occupied,  assigned  to  the  postal  and 
internal-revenue  services.  United  States  courts,  and  land  office. 

During  the  years  ended  ^March  31.  1897.  and  ^larch  31.  19»Vt.  the 
gro^s  postal  receipts  amounte<d  to  ^33.3'>^.10  and  ^il.l77.<>3.  respec- 
tively. In  1S9<>  the  population  of  the  city  was  o.fjtyi.  and  in  19<>j  it 
was  i«..5.>9. 
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PnST-OFFICE.  AKRON.  OHIO. 

All  act  of  Conyrcss  approved  .laiiuary  26,  ISDl.  limitod  the  cost  of 
this  buildino-  at  $7."). <>•«),  and  an  act  of  March  3,  1891,  appropriated 
that  amount.  The  site  was  juirchased  ^laj  10,  1892,  for  §l(>.OUti.  and 
fronts  west  119.56  feet  on  High  street,  north  134. .33  feet  on  Marlvet 
street,  east  107. x"  feet  on  AA'heeler's  lane,  and  south  132.1(1  feet  on 
adjoiiiino-  property.  The  construction  of  the  buildings  was  commenced 
under  a  contract  awarded  July  21,  1898,  and  it  was  completed  and 
occupied  in  the  latter  part  of  July.  1S99.  the  total  cost  exclusive  of 
site  being  ^64.820.44. 

It  is  constructed  of  brick,  with  Bedford  (Ind.)  limestone  base  and 
trimminos.  is  lo(i  feet  4  inches  bv  68  feet  in  plan,  and  has  a  contents 
of  383,728  cubic  feet.  The  post-otfice  occupies  the  main  floor,  the 
principal  entrance  to  which  is  on  Market  street.  The  entrance  on 
High  street  leads  to  the  second  storv,  which  consists  of  a  gallery 
extending  along  the  north  and  west  sides,  a  railway  mail  clerks'  dor- 
mitory being  titted  up  at  the  southwest  corner.  The  post-office  work- 
ing room  extends  the  full  height  of  the  building.  Steam  heat  is 
supplied  throughout. 

During  the  year  ended  June  30.  1899.  the  postal  receipts  amounted 
to  !i;i22.022.11.  In  is'.Mi  the  population  of  the  city  was  27,6i)l  and  in 
1900  it  was  42,728. 
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POST-OFFICE.  CANTON.  OHIO. 

The  po.-^t-oflBce  at  Canton.  (_)hio.  is  located  at  the  northwest  corner 
of  South  Cleveland  avenue  and  Eig-hth  .street,  on  a  plot  of  ground 
bounded  on  the  east  !*5  feet  by  the  former,  south  :ioo  feet  by  the 
latter,  and  on  the  west  liS  feet  )n'  Dewalt  street.  The  land  was 
secured  Ity  jnirchase  June  It!.  ISHl,  for  the  sum  of  $22,200. 

AVoi'k  on  the  excavations  was  pei-formed  under  a  contract  awarded 
Septenil)er  So.  1S!»1.  and  the  l)uilding'  was  occupied  February  18,  lsy4. 
Some  additional  work  in  completing  the  interior  tinisli.  however,  wa.s 
subsequently  performed  under  an  appi'opriation  of  August  23,  1S'.»4. 
The  cost  of  tiie  structure,  exclusive  of  site,  was  $s2.(i.5.").42.  The  leg- 
islation on  account  of  this  huilding  as  originally  constructed  was 
approved  June  -2.  Is'.to,  August  30.  IS'M).  March  3,  l.sitl.  and  August 
23,  1S94-. 

An  act  of  Marcli  2.  1899.  authorized  the  construction  of  an  addition 
for  the  accommodation  of  the  post-othce.  at  a  cost  not  exceeding 
^15,000.  and  this  amount  was  made  available  b_v  an  act  of  ^larch  3, 
1899.  A  conti-act  foi-  the  work  was  awarded  October  H.  1899.  Build- 
ing operations  were  suspended  until  the  following  spring,  and  the 
extension  was  completed  during  the  summer  of  1900.  It  is  one  story 
high  and  has  a  frontage  of  32  feet  at  west  end  of  main  structure,  and  is 
44  feet  deej). 

The  l)uilding  contains  a  culiic  space  of  297,536  feet.  It  is  heated  by 
hot  air.  and  is  occupied  ))y  the  postal  and  internal-revenue  services, 
United  States  circuit  judge,  and  pension  examiner.  The  first  floor  is 
occupied  entirely  by  the  postal  service. 

The  gross  receipts  of  the  post-office  during  the  years  ended  June 
30.  1894  and  1899.  were  g;.50..518..54  and  §t).'5,.548.3t;,  respectively.  The 
population  of  the  city  in  1890  wa.s  20.189,  and  in  1900  it  was  3O.0(i7. 
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(TSTdM-HiU'SF,  AMI  I'dST-dFFK'E,  ('1^'^1^"^■AT1,  (iHll), 

This  huildiiig-  is  situiited  on  ;i  lot  about  ISO  hj-  4(ii)  feet,  Ijouiuled  on 
the  east  by  Main  street,  south  hy  Fifth  street,  west  by  Wahuit  street, 
and  north  l)y  Patterson  alley,  the  main  facade  being-  on  Fifth  street. 
The  ground  was  secured  on  November  8,  1873,  bj^  condemnation,  at  a 
total  cost,  including  incidental  expenses,  of  i<708,0'2(l  Work  was 
commenced  in  1874,  and  the  liuilding  was  completed  and  occupied 
May  1,  188.5,  the  cost  of  construction  being  $.5,088,382.35.  The  base- 
ment walls  are  of  red  granite,  and  those  of  the  superstructui'c  of  gray 
granite,  from  Fox  Island,  Maine. 

The  appropriations  on  account  of  the  purchase  of  thi'  -.itc  and  coni- 
pletion  of  the  Iniilding  were  approved  ^Nlarch  12,  1S72,  rJuui'  Id.  1s72, 
March  3,  1873,  June  23,  1874,  March  3,  1875,  July  31.  187t>,  March  3, 
1877,  April  30,  1878,  June  30,  1878,  March  3.  187!t.  June  If,,  1880, 
March  3,  1881,  August  7,  1882,  March  3,  1883,  May  1,  18S4,  July  7, 
1884,  and  August  5,  1892  (painting  and  decorating). 

The  building  contains  a  cubic  space  of  7,883,500  feet,  is  heated  by 
steam,  and  is  provided  with  two  passenger  and  three  freight  elevators. 
Ninety  rooms  are  occupii'd,  assigned  principalh'  to  the  postal,  customs, 
and  internal-revenue  services,  subtreasury.  United  States  circuit  and 
district  courts.  United  States  engineers,  pension  examiners,  and  civil 
service. 

The  following  is  a  comparative  statement  of  the  gross  receipts  of 
offices  located  in  the  building:  Internal  revenue,  188.5,  §8,737,148.51; 
1899,  $14,528,118.31;  customs,  1885,  1783,523.50;  189!),  $612,9.59.89; 
post-office.  1885.  $517.t!U(i.,s(r.  189".i,  $1,251.(308.20.  In  1880  the  popu- 
lation of  the  city  was  255.139  and  in  19tM»  it  was  325.902. 

In  1851  the  Government  purchased  a  plot  of  ground  fronting  north 
loo  feet  on  Fourth  street,  east  149  feet  6  inches  on  Vine  street,  and 
south  liKi  feet  on  Burnet  street,  and  constructed  thereon  a  handsome 
and  substantial  l)uilding,  of  Greek  style  of  architecture,  known  as  the 
custom-house.  In  pursuance  of  an  act  of  Congress  approved  Feb- 
ruary 27,  1879,  the  property  was  sold  on  December  12,  1885,  to  the 
Cincinnati  Chamt)er  of  Conuncrce  and  Merchants'  Exchange  for  the 
sum  of  $100,00(1.  The  structure  was  subseciuently  torn  down  and 
there  now  stands  on  the  lot  the  hall  of  the  Chamljer  of  Commerce. 

The  appropriations  on  account  of  the  c-onstruction,  alterations,  etc., 
of  the  building,  were  approved  September  3(),  1850,  March  3,  1851, 
July  21,  1852,  ]March  3,  1853.  August  4.  18.54,  August  IS.  ISod.  March 
3,  1857,  March  14,  1864.  and  April  7,  186(3.  the  total  amount  of  the 
same  being  $339,(is3.9(>. 
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CUSTliM-HurSE  AND  POST-UFFIl'E.  CLEVELAND,  OHKJ. 

An  iict  of  Congress  approved  Miirch  3, 1855,  authorized  the  eonstruc- 
tion  of  ii  stone  building-  at  Cleveland.  Ohio,  for  the  accommodation  of 
the  customs  and  postal  services  and  the  United  States  courts,  limited 
the  dimensions  and  cost  of  the  same,  and  made  an  appi'opriation  there- 
for. An  act  of  May  9,  ISoti,  extended  the  dimensions  and  limit  of  cost, 
and  an  act  of  June  12.  185>S.  provided  for  the  approaches. 

The  site  was  purchased  April  '.».  1856.  at  a  cost  of  $30.t)U0.  and  the 
construction  of  the  l)uildinu'  was  completed  at  a  cost  of  §138.236.30. 
It  was  occupied  in  Januarv.  lS5".t. 

By  authority  of  an  act  of  April  4.  1880.  the  construction  of  the  two 
wings  at  the  north  and  south  ends  of  the  building  was  commenced, 
and  continued,  together  with  certain  remodeling  of  the  main  portion, 
under  acts  of  August  7.  1882,  Julv  7,  1884,  and  March  3.  18>i5.  All 
this  work  was  completed  in  1885,  at  a  cost  of  $317,951.23. 

Acts  of  October  2.  1SS8,  and  September  30.  181i0.  appropriated 
$30,01(0  for  repairs  to  the  building. 

The  site  is  200  feet  from  north  to  south  and  l(i5  feet  from  east  to 
west,  and  is  bounded  on  the  north  t)y  Rockwell  street,  east  liy  Case 
place,  south  by  Superior  street,  and  west  by  the  public  square. 

The  building  fronts  west  with  public  entrances  also  at  the  north  and 
south  ends.  It  contains  a  cut)ic  space  of  654.2(»()  feet,  is  heated  by 
both  steam  and  hot  water,  and  is  provided  with  elevator  service. 
Sixty-three  rooms  are  occupied,  assigned  principally  to  the  postal, 
customs,  and  internal-revenue  services,  and  the  United  States  courts. 

The  gross  receipts  collected  in  the  building  during  the  year  ended 
June  30.  1899,  from  internal  revenue  were  $2,819,375.42:  postal  serv- 
ice. §839,389.89:  customs.  $659,483.36.  The  population  of  the  city 
in  1860  was  43,417  and  in  1900  it  was  381,768. 
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COrRT-HurSE,  I'dST-OFFU'E,  ETC.,  CULUMJlfS.  (IHIO. 

April  11,  1SS2,  Congress  authoriziHl  the  construction  of  a  Iniildino' 
in  this  city  for  the  accommodation  of  the  circuit  and  district  courts, 
internal  revenue  and  pension  othces.  post-office,  and  other  Gf)vern- 
nient  uses,  limiting  the  cost,  and  making-  appropriation  therefor. 

December  2('(,  18tS2,  the  site,  which  is  1<S'.>  feet  s([uare.  was  purchased 
for  the  sum  of  §15S..5()((.  It  is  bounded  on  the  north  by  State  street, 
west  by  Third  street,  south  liy  Chapel  alley,  and  east  by  Lazelle  alley. 

!Sul)sequent  appropriations  for  tiie  building  were  approved  August  7, 
1884,  March  8.  1885.  Augu.st  4.  Is,s6.  and  March  3.  188s.  the  last  two 
acts  being  for  approaches  and  elevators. 

A  contract  was  awarded  for  the  foundations  November  14,  1883. 
The  first  story  was  occupied  by  the  post-office  Octobei-  1.  1887.  and 
the  other  stories  were  completed  a  few  weeks  thereafter.  th(>  cost  of 
construction  being  82(14. 588.  !»H. 

The  building,  which  is  of  Berea  (Ohio)  sandstone  and  covers  an  area 
of  about  134  by  75  feet,  has  a  cubic  contents  of  793.954  feet.  It  is 
provided  with  steam  heat  and  elevator  service,  and  is  occupied  prin- 
cipally by  the  postal,  customs,  and  internal-revenue  services,  and  the 
United  States  courts,  the  number  of  rooms  assigned  being  twenty- 
three,  besides  the  first  floor,  which  is  used  entirely  by  the  post-office. 

The  following  is  a  statement  of  the  gross  receipts  of  offices 
located  in  the  building:  Internal  revenue.  1890.  §^387,227.74:  189'.*. 
^1,123,880.07:  customs,  189(),  $46,410;  1899,  §39,613;  postal,  1887. 
$130,448.95;  1899.  $326,311.62.  The  population  of  the  city  was 
61,647  in  1880,  in  18!I0,  88,150,  and  in  1900,  125,560. 
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POST-OFFICE,  DAYTON,  OHIO. 

Tliis  building-  w:is  authorized  and  appropriated  for  by  acts  of  Con- 
gress approved  Maroii  o,  1887;  September  .30.  lS9(i,  and  .luly  :.'s, 
1892  (outstanding  liabilities). 

It  is  located  on  the  southwest  c<jrner  of  Fifth  and  Main  streets  on  a 
.site  fronting-  north  ISO  feet  on  the  former  and  east  li'o  feet  on  the  lat- 
ter. This  ground  was  secured  i)y  purchase  .Tanuary  1<).  Isss.  for  the 
sum  of  $42,000.  A  contract  for  the  basement  and  area  walls  was 
awarded  November  13,  1888.  and  the  building  was  completed  and 
occupied  June  1,  1892,  the  cost  of  construction  ))eing  $117,894.94. 

It  is  constructed  of  Berea  (Ohio)  sandstone,  has  a  cubic  contents  of 
424,030  feet,  and  is  heated  by  steam  (indirect  radiation).  The  number 
of  rooms  in  the  building  is  twelve,  they  being  occupied  mainly  by 
the  postal  and  internal-revenue  services,  pension  examiners,  and  civil- 
.service  board. 

During  the  tirst  year  the  builTling  was  occupied  the  postal  receipts 
amounted  to  $130,134.90,  and  during  the  year  ended  June  30,  1899.  to 
$212.4.39.21.  In  1890  the  population  of  this  city  was  (11,220,  and  in 
1900  it  was  8.5,333. 
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PdST-llFFU'E,  LIMA,  (IHIO. 

Tile  post-otHce  l)uildiiig  at  Lima.  Ohio,  shown  in  the  areonipanying 
illu.stration.  was  authorized  hy  an  act  of  CongTess  approved  Deeeniher 
24-.  1S90.  and  appropriated  for  hy  an  uet  of  ]Mnrch  3.  ISi'l.  The  site. 
whieh  was  secured  OctoVier  ti.  ISl'l.  hy  purchase,  for  the  sum  ^lO.ODO. 
fronts  nortii  loi>  feet  lA  inches  on  Hio'h  street  and  east  120  feet  on 
p]lizaheth  street. 

A  contract  for  the  erection  of  the  liuiidino-  was  awarded  ]\Iai-i-ii  7. 
1894.  and  the  structure  was  completed  and  occupied  C)ctol>ei-  !'->.  l<s'.».5, 
the  cost  of  construction  being  §47,332. 3H. 

The  huilding  is  constructed  of  brick,  and  has  a  cubic  contents  of 
250.500  feet.  It  is  provided  with  steam  heat,  and  is  occuiiicHl  l>y  the 
postal  service,  pen.sion  exauiiners.  and  civil-service  board. 

During-  the  year  ended  June  30,  1899,  the  gross  postal  receipts 
amounted  to  §32. 664. 91.  In  189o  the  population  of  the  city  was 
15.981,  and  in  1900  it  was  21,723. 
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POST-OFFICE,  PORTSMOUTH,  OHIO. 

This  })uilding-  is  located  on  the  northea.st  corner  of  Chillicothe  and 
Fifth  streets,  on  a  plot  of  sround  bounded  on  the  west  b}:  the  former 
122  feet  1  inch,  on  the  south  by  the  latter  110  feet,  and  on  the  north 
bj'  Sixth  street  110  feet.  The  land  was  secured  by  puivhase  July  18, 
1889,  for  the  sum  of  §12.000. 

July  19,  1890,  a  contract  was  awarded  for  the  erection  of  the  build- 
ing, and  the  structure  was  completed  and  occupied  October  1,  LsU2. 
the  cost  of  construction  being  !?G2,672.42.  It  contains  a  cul)ic  space 
of  187,510  feet. 

The  exterior  walls  are  of  sandstone,  from  Scioto  County.  Ohio,  with 
steps,  doorsiils,  etc.,  of  gi'anite.  The  building  is  provided  with  a 
steam-heating  apparatus  operated  by  two  boilers,  and  is  occupied 
principally  by  the  postal  service. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  May  11,  1888,  October  2,  1888,  February  13.  18<)1.  und 
October  23.  189-i  (outstanding  liabilities). 

In  1892  the  postal  receipts  amounted  to  about  $17.0(J0.  and  during 
the  year  ended  June  30,  1899.  to  $23,896.10.  The  population  of  the 
citv  in  ISito  was  12.394.  and  in  I'.tOO  it  was  17.87o. 
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CI'STOM-IIlirSH   \NI)  I'dST-ilPFK'l':,  SAXIirSKV.  OHIO. 

Tliis  Imildiiiji'  is  located  on  tin'  >(»iith\vc>t  coi-tirr  of  Murkct  street 
iiiid  CoIuiiiImis  itveime  oil  a  plot  oi  <,Toiiiid  troiitiiijj  north  so  feet  on 
the  foniier  Mild  i'u>t  |:-!2  feet  on  tlie  hitter. 

It  wiis  iiijpi-opriated  for  by  acts  of  Conj^ress  ai)pi'oved  Aiij^iist  4. 
11^54,  aiifl  Aui,"'ust  Is.  1S.5^).  'I'he  hiiifl  was  secured  by  purehase  .April 
22,  185f),  for  !$ll.iM"i,  and  the  >trii(tiire  was  eonipleted  and  rx-cupied 
in  the  followhi}''  year.  It  is  consti'ueted  of  iierea  (Ohio)  sandstoiii!, 
contains  a  space  of  11."),;><mi  cidtic  feet,  and  cost  ^tilj.'.tsT.  Iti  (-xcliisive 
of  >ite.  Tliere  are  eii^ht  rooms  o<-i'iipied.  they  hciti}^  assigned  to  tin- 
postal,  eustoiiis,  and  internal  revenue  sei'\ices.  and  the  Weather 
Bureau.     Steam  heat  is  su])])lied  from  one  lioilei'. 

In  I'STl-T:^  alterations  and  i'e])aii's  wer((  niade  at  a  cost  of  about 
§10.(10(1.  in  pursuance  of  an  act  of  .March  X.,  1M71. 

Duriiie-  the  year  ended  .June  :-»o.  181ti»,  the  postal  reieipt-  amounted 
to  !S27,4.'»7.:^G.  From  LSTo  to  I'.tOO  the  jjopulation  of  Sandusky  has 
incn.-ased  from  13,000  to  WKW-i. 
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POST-OFFICE,  SPRINGFIELD,  OHIO, 

The  building  shown  in  tiic  acconjpan_ying'  illustration  is  located  on 
the  northeast  corner  of  High  and  Spring  streets,  on  a  plot  of  ground 
fronting  south  150  feet  on  the  former  and  west  130  feet  on  the  latter. 

The  land  was  secured  by  purchase  December  -26.  18.^5.  for  tiie  sum 
of '^19. .500.  The  liuildingwas  commenced  in  the  sununer  of  IssT  and 
was  completed  and  occuined  September  1.  ISIH).  the  cost  of  construc- 
tion being  ^li;4,ti51>.5'.i. 

It  is  constructed  of  limestone,  contains  a  cubic  space  of  327. <;•»()  feet, 
and  is  heated  by  a  hot-water  system  operated  by  one  boiler.  The 
entire  first  Hoor  and  a  portion  of  tlie  })asement  is  occupied  by  the  postal 
•service. 

The  appropriations  on  ai'count  of  the  l)uilding  were  made  by  acts  of 
Congress  approved  ^larch  3.  is.^o.  August  4.  1S.S6.  and  March  30. 1888. 

During  the  years  ended  June  30,  1890,  and  June  30.  1900,  the  postal 
receipts  were  ^73.095.04  and  8120.1:^1.24.  respectively.  In  ISlto  the 
population  of  the  city  was  31,89.5,  and  in  1900  it  was  38,253. 
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i;rST(iM-HOUSE  AND  POST-OFFICE.  TOLEDO.  OHIO, 

This  Imilding  i.s  located  on  the  south  corner  of  St.  Clair  and  Madison 
streets,  on  a  plot  of  ground  fronting  northwest  238  feet  4  inches  on 
the  former,  northeast  120  feet  on  the  latter,  and  bounded  on  the  south- 
east by  an  alley. 

A  conti'act  was  awarded  July  10, 18S2,  for  granite  for  basement  and 
area  walls,  and  the  building  was.  completed  and  occupied  in  ISss.  the 
cost  of  construction  being  5>37.5,641.17.  The  walls  of  the  superstruc- 
tui-e  are  of  Berea  (Ohio)  sandstone. 

The  building  has  a  cubic  contents  of  8.51,910  feet,  is  heated  by  steam, 
and  is  provided  with  elevator  service,  one  passenger  and  one  freight, 
l)oth  operated  by  steam  power.  The  number  of  rooms  occupied  is 
twenty-seven,  most  of  which  are  assigned  to  the  postal,  customs,  and 
internal  revenue  services,  and  the  United  States  courts. 

Under  authority  of  acts  of  Congress  approved  August  4,  18.J4, 
August  18,  1856,  and  Juh'  28,  1866,  a  portion  of  the  present  site  front- 
ing 120  feet  on  St.  Clair  street,  and  extending  back  along  Madison 
street,  was  purchased  April  22,  18.56,  for  S^12,000,  and  a  custom-house 
constructed  thereon.  An  act  of  June  16,  1880,  authorized  the  pur- 
chase of  additional  land  and  the  erection  of  a  building  suitable  for 
the  United  States  courts,  custom-house,  bonded  warehouse,  etc.,  and 
•an  act  of  March  ?.,  1881,  authorized  the  sale  and  removal  of  the  old 
building.  In  addition  to  these  two  acts,  appropriations  on  account  of 
the  present  structure  were  made  b_v  acts  of  August  7,  1882.  July  7, 
1884,  March  3,  188.5,  August  4,  18st',.  March  30,  1888,  and  October  2, 
1888  (elevator  and  mail  lift).  The  additional  land  was  secured  by  pur- 
chase March  9,  1881,  and  December  19,  1881,  at  a  cost  of  §.53.250, 
making  the  total  cost  of  the  present  site  §65.250. 

Since  the  tirst  year  the  l)uilding  was  occupied,  the  internal-revenue 
and  postal  receipts  have  increased  from  about  $650,000  and  $115,000 
to  $1,776,682.19  and  $300,725.78,  respectively,  during  the  year  ended 
June  30,  1899.  In  1890  the  population  of  the  city  was  81,434,  and  in 
1900  it  was  131,822. 
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POST-OFFICE.  YOUNGSTOWN.  UHKi, 

Thiy  building  i;<  located  on  the  west  corner  of  Front  and  Market 
streets,  on  a  site  bounded  on  the  northeast  1(>0  feet  liv  the  former,  on 
the  southeast  130  feet  6  inches  by  the  latter,  and  on  the  southwest  1(»0 
feet  by  Emil}'  alley,  which  is  20  feet  wide. 

The  land  was  secured  by  purchase  March  26. 1892.  for  ^13.000.  The 
building  was  commenced  under  a  contract  awarded  September  25, 
1896,  and  completed  and  occupied  January  1.  1898,  the  cost  of  con- 
struction being  $.5f),525.13. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  January  21,  1891,  March  3,  1891,  and  July  1.  lS\>b.  the  last 
providing  for  a  granolithic  sidewalk. 

The  cubic  contents  of  tiie  building  are  185.202  feet.  It  is  heated 
by  steam  and  is  occupied  by  the  postal  and  internal-revenue  services 
and  the  local  civil-service  board. 

During  the  year  ended  June  3ti.  1899,  the  postal  receipts  amounted 
to  $51,699.31.  In  1S9(I  the  population  of  the  city  was  33.220  and  in 
19(10  it  was  44..SS5. 


484 


HISTORY    OF    PriJLIC    BUILDINGS. 


HISTORY    OF    PUBLIC    KUILDINGS.  485 


CUSTOM-HOUSE.  ETC..  ASTORIA.  GREG. 

The  custom-hou.se,  etc..  building'  at  Astoria.  Oreg'.,  is  located  in 
the  center  of  a  l)lock  200  feet  square,  bounded  on  the  north  l>y  liond 
street,  south  bv  Coininercial  street,  east  by  Eighth  street,  and  on  the 
west  bv  Seventh  street.  The  public  entrances  are  on  the  north  and 
west  sides,  that  on  the  former  opening  direct  into  tlie  post-office  lobby 
and  the  latter  to  the  stair  hall,  which  also  communicates  with  the 
lobby. 

The  land  was  secured  l)y  purchase  July  13,  1868,  for  S8.000.  The 
building-  was  commenced  June  1-1,  18<i9,  and  was  completed  and  occu- 
pied January  25, 1873,  the  cost  of  construction  being  867,986.28.  The 
walls  of  the  superstructure  are  of  sandstone,  quarried  near  Astoria. 

Legislation  on  its  account  is  contained  in  acts  of  Congress  approved 
March  2,  1867,  July  15,  1870,  March  3. 1871,  and  May  18, 1872.  The 
building  contains  a  cubic  space  of  123,000  feet.  It  is  heated  by  hot 
water  and  is  occupied  by  the  postal  and  customs  services,  six  rooms 
being  assigned  to  the  same. 

During  the  year  ended  Jiuie  30.  1899,  the  postal  receipts  amounted 
to  iSll,282.09.  When  this  Iniilding  was  constructed  the  population  of 
the  city  was  about  1,000;  in  1900  it  was  8,381. 

Acts  of  Congress  approved  March  3,  1851,  and  August  31.  1852, 
authorized  and  appropriated  for  a  custom-house  at  this  port.  The 
amount  appropriated  (§-1:0,000)  was  covered  into  the  surplus  fund  in 
1861.  A  site  was  purchased,  however,  on  March  27,  1856,  for  8900, 
and  a  custom-house  constructed  thereon,  payment  for  the  same  being 
made  from  the  appropriation.  "Collecting  the  revenue  from  customs." 
This  ground  as  originally  purchased  measured  about  112  by  150  feet 
and  is  located  about  li  miles  east  of  the  present  custom-house  in  what 
is  known  as  Upper  Astoria.  The  old  building  has  been  abandoned 
and  (1900)  is  in  a  dilapidated  condition. 

A  controvers}'  arose  as  to  the  ownership  of  a  portion  of  this  land, 
and  the  United  States  entering  -into  a  compi'omise  with  the  claimant 
secured,  by  deed  recorded  August  31,  1875,  a  clear  title  to  two-thirds 
of  the  same  measuring  75  by  150  feet. 
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CUSTOM-HOUSE  AND  POST-OFFICE,  PORTLAND.  OREG. 

This  Imildiiicf  is  located  in  the  center  of  a  block  200  feet  squai'e, 
bounded  on  the  north  by  Morrison  street,  east  by  Fifth  street,  south 
by  Yamhill  street,  and  west  by  Sixth  street,  the  main  approach  being 
from  the  east.  The  land  was  purchased  September  2,  1869.  from  the 
city  of  Portland  for  the  sum  of  §15,000,  and  the  construction  of  the 
building-  was  commenced  in  the  same  3-ear.  It  was  completed  and 
occupied  October  1,  1875,  the  cost  of  construction  being  §3t;5.332.20. 

The  building  is  constructed  of  a  sandstone  quarried  near  Astoria, 
Oreg.,  contains  a  space  of  1.593,650  cubic  feet,  and  is  heated  by  a 
low-pressure  steam  plant  operated  by  one  boiler.  The  first  and  sec- 
ond tioors  are  occupied  respective!}'  by  the  post-otlice  and  United  States 
courts,  and  the  third  floor  by  the  customs  service,  railway  mail  i-lcrks, 
post-otfice  inspectors,  and  pension  agent. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  July  20,  1868,  March  3,  1869,  July  15,  1870,  March  3.  1871. 
March  3,  1873,  June  23,  1874.  and  March  3,  1875. 

During  the  year  ended  June  3<i,  1899,  the  gross  postal  receipts 
amounted  to  §190,189.09.  In  1870  the  population  of  the  city  was 
8,293,  and  in  19(»0  it  was  90.426. 
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POST-OFFICE.  ALLEGHENY.  PA. 

An  act  of  Congress  approved  April  i3.  IS'M),  authorized  the  con- 
struction of  a  post-oftice  Iniiiding  at  Allegheny,  Pa.,  and  limited  the 
cost  of  site  and  building,  inciudino'  fireproof  vaults,  heutino'  and  ven- 
tilating apparatus,  elevators,  and  approaches  at  !?2.5(>.(M>0.  Acts  of 
August  30,  ISyo.  and  March  3.  1891.  appropriated  $1(X»,000  for  the 
purchase  of  land  and  the  commencement  of  building  operations. 
Proposals  for  the  site  were  oljtained  in  October.  IS'.tO.  but  it  was 
found  upon  examination  that  a  suitaVjle  piece  of  ground  could  not  be 
purchased  at  a  price  which  woidd  leave  a  sufficient  balance  remaining 
available  under  the  limit  of  cost  prescribed  by  Congress  for  the  erec- 
tion of  a  suitalile  Imilding  thereon  for  the  needs  of  the  public  service, 
as  required  l>y  law.  An  additional  appropriation  of  813.5.000  was 
made  by  an  act  of  August  5.  l.S!»i!,  for  the  purcha.se  of  site,  and  on 
April  13,  1893.  the  ground  was  secured  for  the  sum  of  8175.000. 
This  site  is  located  on  the  northwest  corner  of  Ohio  and  West  Diamond 
streets,  and  has  a  frontage  .south  of  120  feet  on  the  former  and  oast 
1.51  feet  on  the  latter.  The  main  'front  of  the  building  is  on  Ohio 
street. 

The  limit  of  cost  of  site  and  building  was  finally,  by  an  act  approved 
March  3.  1893.  increased  to  8425. OOo.  and  an  appropriation  of  ^?15.000 
made  on  account  of  the  work.  Working  drawings  were  prepared 
and  a  contract  foi'  the  basement  and  area  walls,  first-lloor  beams,  etc., 
awarded  October  29.  1894.  On  February  5.  189t>.  a  contract  was 
entered  into  for  the  masonry  of  the  superstructure,  roof,  and  cover- 
ing, etc..  and  on  Deceuiber  28.  1890.  for  interior  finish,  the  building 
being  completed  and  occupied  in  January,  1898.  The  cost  of  con- 
.struction  was  822(3.408.33.  Additional  appropriations  in  the  aggre- 
gate sum  of  8175.000  were  made  ))v  acts  of  March  2.  1895.  June  11, 
189(3.  and  June  4.  1897. 

The  ground  plan  of  the  building  is  97  by  71  feet,  and  it  contains  in 
all  a  space  of  409.(328  cultic  feet,  inclosed  within  walls  of  Hallow'ell 
(Me.)  gray  granite,  and  iron  roof  covered  with  copper.  The  floors  of 
the  first  and  second  stories  are  framed  in  iron,  the  former  with  brick 
arches  and  the  latter  with  terracotta  arches  of  end  construction.  All 
columns  are  also  protected  by  terra  cotta,  and  the  building  n)ay  be 
considered  as  reasonably  fireproof.  The  finishing  wood  is  straight- 
grained  maple,  with  bird's-eye  panels,  for  corridor  and  vestibules. 
East  India  mahogany  for  postmaster's  private  office  and  toilet  room, 
and  white  oak  for  all  other  portions  above  the  basement.  Over  the 
po.st-office  working  room  is  a  cortile  extending  to  the  dome  and  lighted 
by  a  skylight  immediately  tjehjw  the  liase  of  the  lantern.  Surround- 
ing this  cortile  at  the  second-floor  level  is  an  open  gallery,  with  floor 
of  colored  marble  mcsaic  tiling  similar  to  the  main  lobby  and  vesti- 
bules below.  Steam  heat  is  supplied  throughout  from  a  low-pressure 
apparatus. 

During  the  year  ended  June  30,  1899,  the  gross  postal  receipts 
amounted  to  8i44.853.07.  In  1890  the  population  of  Allegheny  was 
105. 2S7.  and  in  1900  it  was  129.89(5. 
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POST-OFFICE.  BEAVER  FALLS,  PA. 

This  1)uildiiig-  was  authorized  hy  an  ait  of  Coniiress  approved  July 

2,  1890,  and  appropriated  for  by  aets  of  Angust  3o.  1890.  and  March 

3.  1891.  It  is  loeated  on  a  site  on  the  southwest  corner  of  Thirteenth 
street  and  Seventh  aveiuie.  fronting  nijrth  lot*  feet  on  the  former  and 
east  110  feet  on  tlie  latter.  The  ground  was  secured  November  :-«0, 
1SH2.  for  the  sum  of  sll.ooo. 

On  September  -2.  181»»).  a  contract  was  awarded  for  the  erection  of 
the  building,  and  it  was  eompleted  and  occupied  October  l*!.  LS'-'T.  the 
cost  of  construction  being  >?n8.ri77.2o. 

In  the  accompanying  illustration  the  Seventh  avenue  front  is  shown. 
The  entrance  on  this  side  leads  into  the  public  lobby  which  extends 
from  the  south  end  and  returns  along  Thirteenth  street  to  a  stair  hall 
in  the  northwest  corner.  This  stair  hall  is  also  approached  direct 
from  the  outside  by  an  entrance  on  Thirteenth  street. 

The  cubic  contents  of  the  l)uilding  are  167,230  feet.  It  is  heated  by 
steam,  and  is  occupied  throughout  by  the  postal  service. 

The  gross  receipts  of  the  post-office  during  the  fiscal  year  1898-99 
were  81.5,392.19.  In  1890  the  population  of  the  borough  was  9.735, 
and  in  19u0  it  was  l(),U.5rlr. 
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POST-nFFll'E,  CHESTER,  PA. 

This  Imilding.  whifii  i.s  constructed  of  light  inottled  brick,  is  located 
on  the  northwest  corner  of  Fifth  and  Welsh  streets  on  a  plot  of 
g-round  fronting  south  li'-2  feet  on  the  former  and  east  113  feet  on  the 
hitter.     It  is  bounded  on  the  north  by  a  15-foot  alley. 

The  ground  was  secured  by  purchase  February  19. 1892,  for  §1.5, OOd. 
A  contract  was  awarded  June  12,  1S93,  for  trench  excavations  and 
basement  and  area  walls,  and  the  liuilding  was  completed  and  occupied 
November  23,  lS9t!,  the  cost  of  construction  being  S6-l:,.599.9(.). 

The  legislation  on  account  of  the  Inulding  is  contained  in  acts  of 
Congress  approved  ^May  16, 1890,  August  3U,  1890,  and  March  3,  1891. 
It  contains  a  cubic  space  of  189,0-19  feet,  is  heated  by  steam  and  hot 
air.  and  is  occupied  by  the  postal,  internal-revenue,  and  customs 
services. 

During  the  year  ended  June  3t),  1899.  the  postal  receipts  amounted 
to  S30,859.25.  In  1890  the  population  of  the  city  was  20,226,  and  in 
1900  it  was  83,988. 


494 


HISTORY    OF    PUBLIC    BUILDINGS. 


COIRT-Hol^t,    I'o.sT-llFFllE,    ETI.'. ,    EhIE,    I'll. 


HISTORY    OF    PUBLIC    BUILDINGS.  495 


cnrPiT-HnrsE,  posT-nmrE,  etc.,  erie,  pa. 

This  Imildini;-  i>  li»:ited  at  the  corner  of  State  street  and  Central 
Park  on  a  site  f rontino-  west  123  feet  on  the  former,  and  north  105 
feet  on  the  latter. 

The  ground  was  seeured  ]>y  purchase  June  7.  1S83.  for  §3H.on(i.  It 
was  liroken  in  April.  lsS5.  and  the  building  was  completed  and  occu- 
pied in  the  latter  part  of  18S7.  the  cost  of  construction  being 
8223.751t.3.>. 

The  walls  of  the  basement  are  of  granite,  and  of  the  supcistructure 
.sandstone.  The  building  has  a  cubic  contents  of  667,500  feet:  is  pro- 
vided with  steam  heat  supplied  In-  the  Home  Heating  Company,  and  is 
equipped  with  an  electric  passenger  elevator.  Besides  the  tii'st  floor, 
which  is  used  entirely  by  the  post-office,  the  number  of  rooms  occujjied 
is  twenty-eight,  they  being  assigned  principally  to  the  postal,  cus- 
toms, internal-revenue,  and  marine-hospital  services.  United  States 
courts.  United  States  engineers,  pension  examiners,  and  ^^'eather 
Bureau. 

The  legislation  on  its  account  is  contained  in  acts  of  Congress 
approved  June  i!7.  18S2.  February  17.  18^5.  August  4.  1880.  Marcii 
3.  1887.  and  August  5.  1892  (elevator). 

During  the  year  ended  June  30.  1899.  the  gross  postal  receipts 
amounted  to  ^84.241. 1<  i.  In  1890  the  population  of  the  city  was  4(  >.034 
and  in  190o  it  was  52.733. 


496 


HISTOEY    OF    ITBLIC    JU'ILDINGS. 


CU.ViuM-Hol.rK,   LiilE,  1'a. 


HISTORY    OF    PUBLIC    BUILDINGS.  497 


CUSTOM-HOUSE,  ERIE,  PA. 

This  buildino-  is  lociited  on  the  caf>t  side  of  State  street,  aliout  mid- 
way between  Fourth  and  Fifth  streets.  It  was  constructed  in  lS3()-37 
by  the  United  States  Rank  of  Pennsylvania,  and  was  juirchased  by  the 
United  States,  Feliruary  11,  ISoU,  for  the  sum  of  ^li'J.unu,  the  author- 
ity for  the  purciiase  being  contained  in  an  act  of  Congress  approved 
March  3, 1849. 

The  lot  has  a  frontage  of  70  feet  on  State  street,  and  is  125  feet  deep. 
The  building  is  of  niarlde,  50  by  "0  feet  in  plan,  and  is  used  by  the  cus- 
toms service.     It  was  occupied  by  the  post-otfice  from  1853  to  1867. 
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POST-OFFICE.  ETC.,  HARRISRURG.  PA. 

This  liuilding-  i.s  located  in  the  center  of  the  T>lock  liounded  on  the 
northwest  l!Mi  feet  5  inches  by  Locust  street,  nortiieast  Vo'2  feet  t; 
inche.s  bj-  Third  street,  southeast  11>9  feet  by  Wabuit  street,  and  on 
the  southwest  163  feet  one-half  inch  by  Court  avenue.  tli(>  jirincijial 
approach  beino-  from  Walmit  street. 

Hie  land  was  secured  liy  purchase  May  2(1  and  October  S,  1S77.  for 
the  sum  of  §109.7i>(i.  Work  on  the  building  was  commenced  in  ISTS, 
and  the  structure  was  completed  and  occupied  -May  10.  1882.  the  cost 
of  construction  being  $2'.H).()5ti.4:-l. 

Legislation  on  its  account  is  contained  in  acts  of  Congress  approved 
March  3.  1875,  August  1.5.  1876.  March  3.  1877.  June  20.  1878,  :\Iarch 
3,  1879,  June  16,  ISSO,  and  March  3.  1881. 

The  building  is  constructed  of  graiute  and  has  a  cubic  contents  of 
490.000  feet.  It  is  heated  by  a  hot-water  apparatus,  and  is  occupied 
principally  by  the  postal  and  internal-revenue  services,  pension  office, 
bureau  of  steam  engineering.  United  States  Navy,  Weather  Bureau, 
and  civil  service,  the  number  of  rooms  assigned  being  twenty-live. 

The  receipts  from  internal  revenues  have  increased  from  $1:2.985.33 
during  the  year  ended  June  30,  1883.  to  $316,826. o-i  during  the  fiscal 
j-ear  1898-99.  and  during  the  same  interval  the  postal  receipts  have 
increased  from  §74, 089. 53  to  $134,018.22.  The  population  dT  the  city 
in  1880  was  30,762,  and  in  liMiO  it  was  50.167. 
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PnST-nFFIf'E.  LANCASTER.  PA. 

The  post-office  huildino-  ;it  Laiu-a.ster,  Pa.,  was  authorized  ))y  an  act 
of  Cono-ress  approved  May  '.»,  issS.  The  .site  was  secured  by  purchase 
October  16,  1888.  for  the  sum  of  $1.5,000.  It  is  on  the  southwest  cor- 
ner of  North  Duke  and  Marion  streets,  being  boundiMl  on  the  east  116 
feet  ])y  tiie  former,  which  is  61  feet  wide,  and  on  the  north  140  feet 
by  the  latter,  which  is  14  feet  wide. 

The  l)uilding  was  commenced  under  a  contract  awarded  November 
11.  iMMt.  and  was  completed  and  occupied  September  1.  lS'J-2,  the  cost 
of  construction  l)eing-  $84,013.24.  It  is  inclosed  by  walls  of  Indiana 
limestone,  is  97  by  4.5  feet  in  plan,  and  has  a  cubic  contents  of  255,726 
feet.  It  is  heated  l)y  steam  (indirect  radiation),  and  is  occupied  bv  the 
postal  and  internal-revenue  services. 

In  18!t2the  internal-revenue  collections  were  $2,318,510,  and  in  1899 
they  were  $3,37<),S93.  The  gross  postal  receipts  during  the  same 
periods  were  about  $52,000  and  $72,000  re.spectively.  The  population 
of  the  city  in  1890  was  32.011.  and  in  1900  it  was  41,459. 
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APPRAISERS'  STOKES,  PHILADELPHIA,  PA. 

This  building  fronts  oust  on  Second  street,  between  ^\'lllnul  and 
Chestnut  streets,  and  is  bounded  on  the  north  by  Lodge  street,  west 
liy  Exchange  and  Dock  streets,  and  on  the  south  by  Gold  street.  The 
ground  has  a  frontage  of  !S2  feet  on  Second  street,  and  about  3iX)  feet 
on  Lodge  and  265  feet  on  Gold  streets. 

Under  the  provisions  of  an  act  of  Congress  approved  August  18, 
185(3,  this  land,  with  a  liuilding  thereon,  was  purchased  from  the  l^ank 
of  Pennsylvania  .July  15.  1857,  for  use  as  a  post-office,  the  purchase 
price  being  Si'.'.o.ooo.  Appi'opriations  were  made  by  acts  of  August 
18,  1856.  and  March  8,  1857.  with  a  view  to  adapting  the  building  to 
the  needs  of  the  post-office,  but  it  does  not  appear  that  nuich  work 
was  performed  in  this  direction,  most  of  the  funds  l)eing  transfei-rod 
in  1862  and  lst;;-5  to  the  fund  for  the  ■" Court-house  and  post-otfice. 
Philadelphia."  then  in  course  of  construction  near  the  custom-house. 
This  old  ))uilding  was  sid)se<|uontly  I'cmoved  and  the  present  building 
constructed,  it  being  completed  and  occupied  July  13.  1871. 

The  appropriations  on  its  account  were  made  by  acts  of  July  28, 
1866,  March  2.  1867,  July  20,  ls68.  July  25.  18rt8.  March  3.  186;t, 
April  20, 1870,  July  15.  187o.  March  3.  1871.  and  ^Nlay  18.  1872  (addi- 
tional machinery).  An  act  of  March  3.  1871,  provides  that  the  build- 
ing shall  be  used  also  as  a  bonded  warehouse.  The  cost  of  construc- 
tion was  !S37l».t')75.()4:. 

It  is  constructed  of  Ijrick.  has  a  cubic  contents  of  l.-t44.ooo  feet, 
and  is  occupied  almost  entirely  by  the  customs  service.  Steam  heat 
is  supplied  by  three  boilers,  which  also  furnish  power  for  the  opera- 
tion of  four  freight  elevators. 

From  August  13.  187-1.  to  August  12,  1875,  22,672  packages  wei'e 
received  at  these  stores  for  apjjraisement.  and  between  the  same  dates 
in  1898  and  18'.H»  the  number  amounted  to  67,165. 
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CUSTOM-HOUSE.  ETC.,  PHILADELPHM,  PA. 

This  huildiiii;'  is  situated  on  the  south  side  of  Chestnut  street,  between 
Fourtli  and  Fiftli,  extending  back  to  Library  street.  The  site  has  a 
frontaye  of  150  feet  -i  inches  on  the  former  and  1.57  feet  7  inches  on 
the  latter.  On  Chestnut  street  the  lot  adjoins  the  Drexel  Building  on 
the  west  and  the  Western  Bank  Building  on  the  east.  The  custom- 
house was  designed  by  William  Strickland  and  constructed  by  the 
Second  Bank  of  the  United  States.  It  was  commenced  in  1819  and 
completed  in  18:^4,  at  a  cost  of  nearlj-  $500,000. 

The  Iniilding  is  of  marble  from  Montgomery  County,  Pa.,  and  con- 
tains a  space  of  714.000  cubic  feet.  There  are  thirteen  otiice  rooms, 
all  of  which  aie  used  hy  the  customs  service,  except  three,  which  are 
assigned  to  the  assistant  treasurer.  Artificial  heat  is  supplied  by  a 
hot-water  system  (direct  radiation),  which  is  operated  by  one  heater. 

The  property  was  purchased  liy  the  Cnited  States  September  23, 
1844.  for  $25().!>S7.82.  ^225.00(1  of  which  amount  was  appi'ojiriated  liy 
an  act  of  Congi'css  a]3pr()ved  June  17,  1844,  the  balance  being  obtained 
from  the  sale  of  the  did  custom-house.  The  customs  officials  moved 
into  the  present  t)uilding  during  the  latter  part  of  1844  and  early  part 
of  1845. 

Appropriations  on  account  of  repairs,  etc.,  to  the  structure  were 
made  by  acts  of  Septeml)cr  30,  1850.  March  3.  1863,  July  2,  18H4,  April 
7,  18tiij.  and  March  3,  1887. 

The  average  value  of  the  exports  and  imports  at  the  port  of  Phila- 
delphia for  each  of  the  fifteen  years  from  1885  to  1899  was  §4:3.010.947 
and  >64t(.887.481,  respectively,  per  annum.  In  1840  the  population  of 
the  city  was  93,665,  and  in  1900  it  was  1,293,697. 

At  the  east  of  the  custom-house,  but  on  the  Government  lot  and 
separated  from  the  main  building  by  a  driveway,  is  located  the  ilarine- 
Hospital  office,  the  one  and  two-story  structure  shown  in  the  illustra- 
tion at  the  rear  of  the  Western  Bank  Building.  This  hospital  office 
was  constructed  in  1877,  and  is  used  as  a  dispensary  and  medu'al  store- 
room, and  also  for  the  examination  of  applicants  for  hospital  treat- 
ment. 

Thi'  old  custom-house,  which  was  located  on  Second  street,  was  pur- 
chased in  1816  and  sold  at  public  auction  ^lay  20.  1845.  for  $32,300. 
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POST-dFFlCE  AND  I'CH'KT-HilUSE,  PHILADELPHIA.  PA. 

This  l)uililiiii:  i.*  located  on  the  wei^t  side  oi  Ninth  street  between  ^Market  on  tlie 
north  and  t'hestnut  on  the  sonth,  and  is  on  tile  site  of  the  mansion  conii>leted  in 
1797  for  the  President  of  the  United  States.  After  the  removal  of  the  seat  of  govern- 
ment from  Philadelphia  the  land  belonging  to  tlx'  Executive  mansion  was  sold  to 
the  University  of  Pennsylvania,  fnini  which  institution  it  was  again  secured  by  pur- 
chase -May  2S,  1873.  The  additional  land  required  was  secured  in  the  following  year, 
the  total  cost  of  the  site  l)eing  §l,4.S3,0i)7.  The  site  has  a  frontage  of  175.9  feet  each 
on  Market  and  Chestnut  streets  and  4.S4  feet  on  Ninth  street. 

The  building  was  authorized  by  an  act  of  Congre.ss  approved  June  8,  1872,  and 
appropriations  on  account  of  it.s  construction  were  made  bv  acts  of  March  3,  1S73, 
June  23,  1874,  Jlarch  3,  1875,  Julv  31,  187B,  March  3,  1877,  April  30,  1878,  June  20, 
1878,  March  3.  1879,  June  Hi,  1880,  March  3,  1881,  August  7,  1882,  March  3,  bS83, 
and  -May  1,  1884. 

Excavations  for  the  foundations  were  commenced  about  the  middle  of  1874,  and 
the  building  was  completed  and  occupied  in  th«  summer  of  1884,  the  cost  of  construc- 
tion being  §4,623,943.49.  It  is  of  the  Renaissance  style^»f  architecture,  fronts  425 
feet  on  Ninth  street  ami  144  feet  each  on  INfarket  and  Chestnut  streets,  has  a  total 
height  i.if  1H4  feet  to  top  of  dome,  and  contains  a  space  of  7,378,  900  cubic  feet.  The 
stone  used  in  its  construction  is  a  granite  (|uarried  on  Dix  Island,  near  Rockland, 
Me.,  which  was  cut  in  jiart  under  a  15  per  cent  contract  similar  to  that  described  in 
connection  with  the  court-house  and  p(3st-ofifice,  New  York,  N.  Y.,  and  in  jiart  at  a 
fixed  rate  per  superficial  foot  for  the  different  grades  of  work.  There  are  in  the 
Ijuilding  150  rooms,  ranging  in  sizes  from  the  post-office  working  room,  which  is  254 
by  124  feet,  to  the  smallest,  and  235  windows.  The  heights  of  the  stories  are  as 
follows:  First,  27  feet  3  inches;  second,  22  feet  3  inches;  third,  20  feet  9  inches; 
fourth,  15  feet  6  inches;  fifth,  18  feet  (5  inches.  The  first  floor  and  a  portion  r)f  the 
basement  is  occupied  liy  tlie  post-otfice,  and  the  third  floor  by  the  United  States 
courts,  the  second,  fourth,  and  fifth  lieing  assigned  jirincipally  to  the  pension  agenc_v, 
internal-revenue  service,  Navy  I'ay  office.  Weather  Bureau,  light-house  engineers, 
boiler  inspectors,  etc.  The  interior  finish  generally  is  in  dark-red  mahogany.  Solid 
iron  shutters  pocketed  into  the  walls  are  provided  for  each  window  and  door,  so 
that  when  these  are  closed  the  building  is  practically  proof  against  fire  from  the 
outside. 

The  building  is  provided  with  a  low-pressure  and  exhaust  steam-heating  apparatus, 
direct,  direct-indirect,  anil  indirect  radiation,  operated  by  8  horizontal  tubular  boilers 
ecjuipped  with  Hawley  down-draft  furnaces.  The  elevators  are  hydraulic — 2  [la.ssen- 
ger,  1  freight,  and  1  ash  lift.     Tln're  is  also  an  electric-lighting  plant  in  the  basement. 

During  the  year  ended  June  30,  1884,  the  postal  and  internal-revenue  receipts 
aggregated  $1,568,070.97  and  $2,9.55,174.23,  and  in  the  year  ended  June  30,  1900,  tliev 
were  $3,396,672.07  and  $10,654,1.58.58,  respectivelv.  The  population  of  Philadel]ihi'a 
in  1880  was  847,170,  and  in  1900  it  was  1,293,697." 

Under  authority  conveyeil  by  acts  of  Congress  approved  August  18,  1894,  JIarch  2, 
1895,  and  June  8,  1896,  a  strip  of  ground  adjoining  the  site  on  the  west,  with  a  front- 
age of  16  feet  8  inches  ijn  ^larket  street  and  extending  south  222  feet  to  Ludlow  sti-eet, 
was  secured  by  piurchase  ilarch  18,  1897.  for  the  sima  of  $82,550.69.  The  l)uildings 
on  the  ground  have  been  removed  and  the  strip  paved,  thus  widening  the  mail  drive- 
way, which  was  somewhat  contracted.  Ludlow  street,  referred  to,  extends  easterly 
from  Tenth  street  and  terminates  at  the  line  of  the  Government  lot,  at  the  rear  of 
the  Record  building,  which  is  shown  in  part  in  the  illustration. 

The  statue  shown  in  the  illustration  at  the  Chestnut  street  end  of  the  building  is 
of  Benjamin  Franklin,  tlie  first  Postmaster-General  appointed  after  the  organization 
of  the  continental  postal  system  in  1776.  It  was  donated  to  the  city  by  Mr.  .Justus 
C.  Strawbridge  and  jJaceil  in  this  location  in  ilay,  1899,  by  permission  of  the  Secre- 
tary of  the  Treasury,  granted  July  16,  1897. 

Prior  to  the  constructifin  of  this  building  the  post-ofHce  and  courts  occupied  a 
structure  which  was  located  on  a  plot  of  ground  extending  from  Chestnut  to  Library 
street,  between  Fourth  and  Fifth,  and  adjoining  the  custom-house  site.  This  prop- 
erty was  purchased  in  1860  for$161,000,  and  the  building  altered  to  meet  the  require- 
ments of  the  Government  offices.  It  was  sold  in  1887  for  $413,000,  under  authority 
of  acts  of  Congress  of  ilarch  3,  1885,  and  August  4,  1886.  The  purchaser,  Antliou)'  J. 
Drexel,  demolished  the  old  liuiMing  and  erected  on  the  site  the  magnificant  structure 
known  as  the  Drexel  Building. 
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UNITED  STATES  MINT.  PHILADELPHIA.  PA. 

This  l)Liil(lin,u-  fronts  south  on  Chestnut  street,  on  u  site  bounded  on 
the  south  by  Chestnut  street  15U  feet,  east  by  Juniper  street  L'(»4  feet, 
north  by  South  Penn  square  150  feet,  and  on  the  west  204  feet  by  the 
Betz  Buildiny-  fronting  on  South  Penn  square  and  the  Girard  Trust 
Building-  fronting-  on  Chestnut  street.  These  two  buildings  separate 
the  mint  from  Broad  street,  and  between  them  and  the  mint  building- 
is  a  1.5  foot  4i  ineh  alley  on  the  Government  land  extending-  from 
Chestnut  street  to  .South  Penn  square. 

The  land  was  purchased  ]May  1.  lS2'.t,  for  the  sum  of  -^ol.t^idti.GT, 
under  authority  of  an  act  of  Congress  approved  March  2,  182!t,  and 
the  l)uilding  was  completed  and  occupied  in  1833.  the  cost  of  construc- 
tion lieing  §207.101.2.').  It  was  designed  by  AVilliam  .Striclvland,  and 
is  constructed  of  marble  from  Alontgomery  County,  Pa.  Consider- 
able alterations  were  made  in  the  Ijuilding  during  the  years  1856  and 
1857. 

Appropriations  on  account  of  this  mint,  including  machinery,  etc., 
were  made  l)y  acts  of  Congress,  apprt)ved  ^larch  2,  1829,  May  31, 
1830,  July  14,  1832,  March  2,  1833,  June  27,  18.34.  May  'J,  1836, 
March  31, 1837,  March  3,  1839,  May  8,  1840,  May  15,  1850,  September 
30,  1850,  :March  3,  1855,  August  18,  1856,  March  3,  1875,  July  31, 
1876,  and  October  2,  1888,  the  last  being  for  an  additional  story, 
enlarging  vaidts,  etc.  Tlie  vault  work  was  performed,  but  the  addi- 
tional story  was  not  constructed. 

An  act  of  March  3,  1891,  which  authorized  the  erection  of  a  new 
mint  l)uilding  at  Philadelphia,  provides  that  when  the  same  is  com- 
pleted this  old  building  is  to  be  sold. 

The  new  uiint  is  located  on  the  square  boundetl  by  Spring  (iarden, 
Buttonwood,  Sixteenth,  and  Seventeenth  streets,  with  principal  front 
on  the  former,  and  it  is  l)elieved  that  it  will  be  completed  and  occupied 
in  the  latter  part  of  the  calendar  year  19ol. 

During  the  year  ended  June  30,  1899,  the  coinage  value  of  gold  and 
silver  deposited  at  this  mint  was  §78,009,450.80  and  $6,936,810.58, 
respectively. 

The  first  mint  at  Philadelphia  was  provided  for  by  acts  of  Congress 
approved  April  2. 1792,  and  March  2, 1793.  It  was  located  on  the  east 
side  of  Seventh  street,  near  Arch,  and  was  occupied  until  the  present 
building  was  completed,  after  which  it  was  sold. 
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COURT-HOUSE  AM)  POST-OFFICE,  PITTSBURG.  PA. 

This  liuildiiiL;-  fronts  northwest  on  Smithtield  street,  and  is  bounded 
on  the  northeast  by  Foui'th  avenue,  soutliwest  by  Third  a\enue.  and 
southeast  by  Cherry  alley. 

The  land  was  secured  by  eondenuiation  proeeediiiij's  January  9.  J.S78, 
at  a  cost  of  $8-it).17H.H(.),  !S46.17(j.3()  of  which  was  paid  by  citizens  of 
Pittsl)urg-,  this  latter  sum  being  in  excess  of  the  appropriation.  The 
site  has  a  northwest  and  southeast  frontage  of  171  feet  -H  inches,  and 
northeast  and  southwest  of  240  feet. 

Excavations  and  laving  of  foundations  were  comnienced  in  the  sum- 
mer of  1S81.  extensive  piling  being  necessary,  and  the  building  was 
completed  and  occupied  in  the  latter  part  of  1891.  the  post-otfice  moving 
in  on  the  1st  of  October  of  that  year.  'I'he  cost  of  construction  was 
fl.tilO.lH^.l."). 

The  general  style  adopted  in  the  design  of  the  building  is  modified 
Kenalssance.  During  construction  the  contractoi'  for  the  supply  of 
the  granite,  which  was  quarried  at  East  Bluehill.  Me.,  having  failed 
to  comply  with  the  rei|uirements,  the  Government  assumed  charge  of 
the  (juarry  and  prosecuted  to  completion  the  work  of  supplying  the 
material.  Resides  the  first  fioor.  which  is  occupied  by  the  })ost-otfice, 
the  building  has  about  sixty-five  office  rooms,  which  are  assigned 
maiidy  to  the  railway  mail,  customs,  and  internal-revenui'  services. 
United  States  courts.  Ignited  States  engineer  corps,  and  Weather 
Bureau.  It  has  a  cubic  contents  of  3,275,977  feet,  and  is  heated  by 
steam,  supplied  by  six  boilers.  These  boilers  also  furnish  power  for 
pumps  operating  five  liydraulic  elevators — two  passenger,  one  freight, 
one  mail  lift,  and  one  ash  lift. 

The  legislation  on  account  of  the  ()uilding  is  contained  in  acts  of 
Congress  approved  March  3, 1M73,  May  24,  IssO,  June  Iti,  isso,  March 
3,  1881,  August  7,  1882,  March  3,  1883,  February  14,  1885,  Augu.sti, 
1880,  March  3,  1887.  October  2.  1888,  March  2,  188'.t.  August  3o.  1890, 
September  30.  1890,  and  INIarch  3,  1893  (extra  work  furnished). 

During  the  year  ended  June  30,  1891,  the  internal-revenue  and 
po.stal  receipts  amounted  o  $4,062,372.99  and  $570,198.69.  and  during 
the  year  ended  June  30, 1899.  to  $8,504,214.05  and  $835,071.42.  respec- 
tively. The  population  of  the  city  in  IsTo  was  ,s6,o7tl-  18,so.  156,389; 
1890,  238,617.  and  in  1900.  321,610. 

Prior  to  the  occupation  of  this  building  the  Government  owned  and 
occupied  for  customs  purposes,  etc..  a  building  located  at  the  north- 
west corner  of  Fifth  avenue  and  Smithfield  street,  which  was  pro- 
vided for  by  acts  of  March  3,  1851,  July  21,  1852,  August  8,  1856, 
and  June  9,  1860  (superintendent's  service.s).  Under  authority  of  an 
act  of  August  23,  1892,  the  property  was  sold  at  auction  on  February 
,27,  1893,  for  $433,500. 
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POST-OFFICE,  POTTSVILLE,  PA. 

The  Imilding'  shown  in  the  lU'conipaiiyiny  ilUistrution  was  jiuthorized 
by  an  act  of  Congress  approved  February  '20,  1895.  and  was  appro- 
priated for  by  acts  of  March  2,  1895,  and  June  7, 1897.  The  site  was 
purchased  December  ;-^l.  1896.  for  the  sum  of  §18.000,  and  has  a  north 
frontage  of  80  feet  on  Norwegian  street  and  an  east  frontage  of  110 
feet  on  Second  street. 

The  building  was  conmienced  under  a  contract  awarded  July  16, 
1898,  and  was  completed  and  occupied  in  June,  1899.  the  cost  of 
construction  being  $36,275.91. 

Tt  is  of  Italian  Gothic  style  of  architecture,  and  is  constructed  of  red 
brick  with  basement  and  trim  of  openings  of  Hummelstown  (Pa.)  red 
sandstone.  The  tirst  floor  is  occupied  by  the  post-ofEce,  the  main 
entrance  to  which  is  from  Second  street,  and  the  second  floor  by  the 
railway  mail  clerks,  pension  examiners,  and  internal-revenue  service. 
There  is  an  independent  stairway  to  the  secoiid  floor  from  the  entrance 
on  Norwegian  street.  The  building  contains  a  space  of  157.252  cubic 
feet,  and  is  heated  by  steam  supplied  from  one  boiler. 

During  the  year  ended  June  30,  1899,  the  postal  receipts  amounted 
to  §29,115.80.     In  1890  the  population  of  Pottsville  was  14,117.  and 
in  1900  it  was  15,710. 
12242—01 33 
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PnST-OFFTCE,  READING,  PA. 

This  building  is  located  on  the  southeast  corner  of  Fifth  and  Wash- 
ington streets,  on  a  site  fronting  west  90  feet  on  the  former,  north  230 
feet  on  the  latter,  and  bounded  on  the  east  by  Church  alley,  which  is 
20  feet  in  width.  The  ground  was  .secured  b}"  purchase  -lanuary  6, 
1887,  for  §47,000.  and  work  of  excavating  for  foundations  was  com- 
menced during  the  latter  part  of  that  year,  the  building  l)eing  com- 
pleted and  occupied  in  September,  1881'.  The  cost  of  construction  was 
$13'i,.578.1.5.  It  is  constructed  of  red  brick,  trimmed  with  Pennsyl- 
vania marble,  and  contains  a  space  of  385.000  cul)ic  feet.  The  entire 
first  floor  and  a  poition  of  the  second  is  occupied  by  the  postal  service, 
other  rooms  on  the  second  floor  being  assigned  to  the  internal-revenue 
service  and  pension  examiner.  Artificial  heat  is  supplied  by  a  steam- 
heating  apparatus  operated  by  one  lioiler. 

The  legislation  on  account  of  the  building  is  contained  in  acts  of 
Congress  approved  March  3.  1885  (Stat.  L..  vol.  23.  pp.  31<;  and  481), 
July  2!t,  18M6,  and  March  3,  1887. 

During  the  year  ended  September  30,  1890,  the  postal  receipts 
amounted  to  )?.57.934.<32.  and  for  the  fiscal  year  1898-99  they  were 
$94,896.80.  In  181*0  the  population  of  the  city  was  58.661.  and  in  1900 
it  was  78.961. 
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POST-OFFICE,  ETC.  Si'RANTON,  PA. 

This  building-  is  located  on  a  site  bounded  on  the  northeast  ItiO  feet 
by  Linden  street,  southeast  170  feet  by  Washington  avenue,  and  on 
the  northwest  170  feet  by  a  16-foot  alle_v.  The  land  was  secured  July 
2.  1883,  by  purchase,  for  the  sum  of  §35,000.  In  the  conveyance  the 
grantors  reserve  the  '"right  to  construct  and  use  any  subterranean 
passage  or  gangway  under  said  land  required  liy  said  company  to 
reach  and  mine  any  coal  or  other  materials  belonging  to  other  lands  or 
premises." 

An  act  of  Congress  approved  January  27,  1882,  authorized  the 
building  and  liiuited  cost  of  site  and  structure  to  §75.0O(t.  The  prep- 
aration of  plans,  etc.,  was  deferred,  however,  until  the  limit  was 
extended  1)y  an  act  of  April  26,  1890,  when  further  action  was  takeu 
and  a  contract  awarded  October  20, 1890,  for  excavations,  foundations, 
and  basement  and  area  walls.  The  building  was  completed  and  occu- 
pied February  24,  1894,  the  cost  of  construction  being  §229.515.23. 

It  is  constructed  of  granite  from  .Hurricane  Island.  Maine,  and  has  a 
contents  of  629.011  cubic  feet.  There  are  twenty-one  rooms  occupied, 
they  being  assigned  principally  to  the  postal  and  internal-revenue 
services  and  the  United  States  courts.  The  building  is  equipped  with 
a  steam-lieating  plant,  with  a  battery  of  two  boilers,  and  an  electric 
passenger  elevator.  The  boilers,  however,  are  not  in  use,  steam  l)eing 
obtained  from  street  mains  furnished  by  the  Economy  Light.  Heat  and 
Power  Coujpany. 

The  appropriations  on  its  account  were  made  by  acts  of  August  7, 
1882,  July  7.  1884.  August  30,  1890.  March  3,  1891,  Augu.st  23,  1894 
(elevator  and  approaches),  and  July  7,  1898  (outstanding  liabilities). 

An  act  of  December  23.  1895,  authorized  the  use  of  the  court  room 
bv  the  State  courts  for  five  j'ears  from  1896  at  SlOO  per  annum. 

During  the  years  ended  March  1  and  December  31. 1894.  the  internal- 
revenue  and  postal  receipts  amounted  to  $703,800.24  and  §92,297.29, 
respectively,  and  during  the  3'ear  ended  June  30, 1899,  the  correspond- 
ing figures  were  §1.820.656.71  and  §143.738.58.  In  1890  the  popula- 
tion of  the  city  was  75,215  and  in  1900  it  was  102,026. 
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COURT-HOUSE,  POST-OFFICE.  ETC,  \VILLL\MSPORT.  PA. 

The  court-house,  post-otfice.  etc.,  at  Williauisport,  Pa.,  fronts  north 
on  West  Fourth  street,  and  is  located  on  the  tilock  bounded  on  the 
north  1!M3  feet  <i  inches  liy  West  Fourth  sti'eet.  on  the  south  2(il  feet 
6  inches  by  Willow  street,  on  the  east  '210  feet  by  Government  place, 
and  on  the  west  210  feet  by  West  street. 

The  land  was  secured  January  10,  1SS4,  and  .luiie  1.  1887,  by  con- 
demnation proceedings,  the  total  amount  of  the  awards  being  H12.itoo. 
A  contract  for  the  erection  of  tiie  building'  was  awarded  July  <i,  1888, 
and  the  structure  was  completed  and  occupied  in  June.  ISKI,  the  cost 
of  construction  being  §176. S'.*".  15.  The  stone  used  in  the  walls  of  the 
superstructure  is  marble  oV)tained  from  King  of  Prussia,  Pa. 

Legislation  on  account  of  the  building  is  contained  in  acts  of  Con- 
gres.s  approved  August  3,  188:?.  August  7.  1882.  July  7,  188-1,  March 
3,  1885,  July  lU,  188H  (extending  limit  of  cost),  March  3.  1887.  and 
December  23,  1895,  the  last  authorizing  the  use  of  the  court  room  by 
the  State  courts  during  February  for  live  years  from  189ti.  In  pur- 
suance of  this  act  the  district  court  room  is  rented  by  the  superior 
court. 

The  liuilding  contains  a  culiic  space  of  50(1,050  feet,  and  is  pro\ided 
with  steam  heat  obtained  from  an  outside  plant.  The  number  of  rooms 
occupied  is  nineteen,  they  l)eing  assigned  principally  to  the  post-office 
and  the  United  States  courts. 

During  the  years  ended  June  3o,  1891,  and  June  30,  1899,  the  postal 
receipts  amounted  to  §44,580.67  and  §59,988.34,  respectively.  In  1890 
the  population  of  the  city  was  27.132  and  in  19(;»0  it  was  28.757. 
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POST-OFFICE,  YORK,  PA, 

The  .site  of  this  Imilding  is  on  the  northeast  corner  of  Philadelphia 
and  Beaver  streets,  and  fronts  south  '.»S  feet  4A  inches  on  the  former 
and  west  116  feet  !•  inches  on  the  latter. 

The  ground  was  secured  liy  purchase  July  10.  ISDI.  f(jr  ^23,500. 
A  contract  was  awarded  July  S.  18'.t2.  for  the  general  excavation, 
etc..  and  the  building  was  occupied  in  November.  lSlt5.  It  was  not 
tinaliy  completed,  however,  until  ISKT.  The  cost  of  construction  was 
^ril.'.t74.<s(). 

Legislation  on  its  accfiunt  is  contained  in  acts  of  Congres.s  approved 
May  24,  1890,  August  3().  Is'.H).  }>lnvh  ■).  ISIU.  August  23,  iNlti.  and 
July  lit.  1897. 

The  cubic  contents  of  the  building  are  2M3,0()t)  feet.  The  numlier 
of  rooms  occupied  is  seven,  they  being  assigned  principally  to  the 
postal  and  internal-revenue  services.  The  building  is  heated  l)y  steam 
furnished  by  an  outside  plant. 

During  the  year  ended  June  30.  is'.nt.  the  postal  receipts  amounted 
tt)  ^.5-±.lo5.02.  In  l.s9(i  the  population  of  the  city  was  20.793.  and  in 
19(.>0  it  was  33,708. 
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CUSTOM-HOUSE  AND  POST-OFFICE.  BRISTOL.  R.  I. 

The  .site  for  this  building  was  secured  bj-  purchase  April  19,  lSo6, 
for  the  sum  of  $4,400.  It  fronts  west  on  Hope  street  75  feet  and  is 
150  feet  deep.  The  building  was  constructed  in  1857  at  a  cost  of 
122,135.75.  exclusive  of  ground.  It  is  about  iti  by  32  feet  in  plan, 
contains  a  cubic  .space  of  25,000  feet,  is  provided  with  .steam  heat,  and 
is  occupied  by  the  postal  and  customs  services. 

The  appropriations  on  its  account  were  approved  March  3.  1855, 
August  18,  1S5H,  and  June  12,  1858  (approaches). 

When  the  building  was  constructed  the  customs  business  at  Bristol 
was  considcral)le,  vessels  arriving  at  the  port  from  all  parts  of  the 
world,  but  at  the  pre.sent  it  is  only  nominal.  The  gross  postal  receipts 
for  the  li.scal  year  1898-99  were  ;^9,839.33.  The  population  of  the  city 
in  1890  was  5.478.  and  in  1900  it  was  6,901. 
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CUSTOM-HOUSE  AND  POST-OFFICE.  NEWPORT,  R.  T. 

This  building  is  located  on  the  southeast  corner  of  Franlvlin  and 
Thames  streets,  f lonting  on  the  latter.  It  was  authorized  by  an  act  of 
Congress  approved  I\Ia_v  lii,  1828.  The  ground  was  secured  Novem- 
ber 12,  1828.^33'  purchase,  for  the  sum  of  Si, 400.  It  is  bounded  on 
the  north  about  116  feet  by  Franklin  street,  and  on  the  west  by 
Thames  street  itl  feet,  the  south  and  east  lines  being  1*6  feet  and 
about  8(1  feet,  respectively.  Extending  south  from  Franklin  street 
east  of  the  one-story  structure  with  gable  roof  is  a  12-foot  alley 
on  the  Government  property.  This  allev  extends  only  the  width 
of  the  lot.  The  building  was  constructed  in  182y  and  occupied  early 
in  1830,  the  cost  of  construction  being  ^y,lOO.  In  1872-73  it  was 
remodeled  at  a  cost  of  $11,188.62,  at  which  time  the  one-.story  addition 
was  constructed  at  the  rear.  January  21,  187.5,  the  interior  of  the 
building  was  destroyed  by  tire.  The  damages  were  repaired  under  an 
appropriation  of  $7,419.43  made  for  that  purpose  by  an  act  of  March 
3.  I87.i).  This  act  also  appropriated  1^3,712.50  for  the  erection  of  a 
storehouse,  it  being  the  one-story  structure  with  gable  roof  partially 
shown  in  the  illustration  at  the  rear  of  the  custom-house.  This  struc- 
ture is  alx)ut  12  by  6<)  feet  and  is  used  for  the  examination  and  storage 
of  imported  goods,  etc. 

The  main  building,  as  well  as  the  warehouse  in  the  rear,  is  con- 
structed of  brick,  and  contains  a  space  of  138.000  cubic  feet.  It  is 
heated  by  steam  provided  by  oue  i:)oiler.  The  tirst  floor  is  occupied  by 
the  post-office  and  the  second  by  the  customs  service,  the  third  being 
used  Ijv  the  Weather  Bureau  and  for  the  storage  of  records,  etc. 

In  addition  to  the  acts  above  noted  appropriations  on  account  of  the 
building  were  made  by  acts  of  July  13, 1832,  and  May  18,  1872. 

The  gross  postal  receipts  for  the  year  ended  June  30,  1899,  were 
$47,365.11.  The  population  of  the  city  has  increased  from  about  8,000 
in  1829  to  22,034  in  1900. 
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POST-OFFICE,  PAWTUCKET.  R.  I. 

This  building  i.s  located  on  the  northwest  corner  of  Suniniei'  and 
High  streets,  which  streets  form  an  angle  of  64^  45'  at  this  point,  the 
former  extending  in  a  westerly  and  tlie  latter  in  a  northerly  direction. 

The  building  was  authorized  by  an  act  of  Congress  approved  Janu- 
ary 1'2.  1S91.  and  appropriated  for  by  an  act  of  March  ?,.  IS'.U.  The 
site  was  purchased  November  10.  1SH2.  for  the  sum  of  §ji4.o()0.  and 
has  a  frontage  of  1.50.42  feet  on  High  street  and  123. 6<s  feet  on  Sum- 
mer street.  A  contract  for  the  erection  of  the  building  was  awaitled 
July  <j.  liSiH).  the  ground  was  l)roken  October  2.  ISlttj.  and  the  structure 
was  completed  and  occupied  November  1.  ISitT.  the  cost  of  construction 
being  !?.50.(i44.ir,. 

In  the  construction  of  the  l)uilding  Bedford  (Ind.)  iiniestom'  is  used 
below  the  top  of  the  water  table,  for  the  main  entrance,  including  col- 
umns, entablature,  eagles,  etc.,  and  for  all  steps,  door  sills,  lintels, 
etc.,  and  terra  cotta  for  all  molded  coui'ses  above  the  water  table, 
quoins  at  openings  and  angles  of  walls,  window  heads,  pilasters,  etc.. 
except  main  entrance  as  stated,  and  base.  cap.  and  baluster  ornaments 
of  parapet  wall,  which  are  of  galvanized  iron,  the  walls  generally  being 
of  red  In-ick.  It  contains  a  cul)ic  space  of  199,448  feet,  is  heated  by 
steam  supplied  l)y  one  boiler,  and  is  occupied  entirely  by  the  postal 
service. 

During  the  j-ear  ended  June  30,  1899,  the  postal  receipts  amounted 
to  §51,434.28.  In  1890  the  popvdation  of  the  city  was  27.(333.  and  in 
190U  it  was  39.231. 


528 


HISTORY    OF    rUJiLIC    BUILDINGS. 


HISTORY    OF    PrBLIC    BUILDINGS.  529 


APPRAISERS'  STORES,  PROVIDENTE,  R.  I, 

This  huilding-  is  Nos.  12'.>.  131.  lo8  .South  Main  street,  and  is  located 
on  the  west  corner  of  South  Main  street  and  Customs  avenue,  on  a 
site  fronting  northeast  4n  feet  on  the  former  and  southeast  60  feet  on 
the  hitter.  The  property  was  purchased  Noveinlier  21!,  1817,  for  the 
sum  of  |3,()UU.  the  funds  being-  provided  from  an  appropriation  entitled 
"Custom-houses  and  public  warehouses." 

Appropriations  on  account  of  improvement  and  maintenance  of  the 
property  were  made  by  acts  of  Congress  approved  June  27,  1834,  July 
27,  1842,  and  September  30,  1850. 

The  building  was  formei'ly  used  entirely  for  the  customs  service,  but 
since  1S87  the  second  floor  has  been  occupied  by  the  internal-revenue 
service,  the  first  floor  and  basement  being  used  as  customs  examiners' 
rooms  and  warehouse. 

In  1820  the  population  of  Providence  was  11,7G7  and  in  1900  it 
was  176,597. 

Tn  1882  the  designation  of  this  building  was  changed  from  '•custom- 
house" to  ''appraisers'  stores." 
12242—01 34 
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CUSTUM-HOrSE  AND  PUST-OFFK'E,  PROVIDENCE,  R.  1. 

This  l)uilclinor  fronts  west  on  AVeybosset  street,  and  is  on  n  site 
Douiided  on  the  north  150  feet  by  Post-Office  court,  south  145  feet  li 
inches  l)y  Custom-House  street,  on  the  west  7()  feet  by  A\'eyb(>sset 
street,  and  on  the  east  69  feet  9  inches  b}-  a  private  passageway. 

The  hind  was  secured  by  purchase  Feliruarv  27,  1855.  for  tiic  -^uui 
of  *?40.000.  and  the  building  was  completed  and  occupied  in  1.S5T.  the 
cost  of  construction  being  $209,723.32. 

It  is  constructed  of  Quincy  (Mass.)  granite,  has  a  contents  of  -ISfi.suO 
cubic  feet,  and  is  occupied  by  the  postal  and  customs  services  and 
the  United  States  courts.  Heat  is  supplied  from  a  hot-water  system 
operated  by  two  boilers. 

Appropriations  on  account  of  the  site  and  building  were  made  by 
acts  of  Congress  approved  March  3,  1853,  August  4.  1851,  and  April 
7,  186(3,  the  last  being  for  alterations  and  repairs. 

During  the  year  ended  June  30,  1899,  the  gross  postal  receipts 
amounted  to  $311,193.19.  In  1860  the  population  of  the  city  was 
50,666,  and  in  1900  it  was  175,597. 
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CUSTOM-HOUSE.  CHARLESTON,  S.  C. 

In  pursuance  of  acts  of  Congress  approved  March  3,  1847,  and  August  12,  1S48,  the 
site  for  thiw  ))uilding  was  purchased  in  August,  1849,  for  the  sum  of  §130,000,  whicli 
land  fronts  west  aljout  277  feet  on  East  Bay  street  and  is  about  745  feet  deep, 
extending  along  tlie  southerly  line  of  Market  street  to  the  channel  of  Cooper  River. 
A  strip  of  land  separates  it  from  (iaillard  street  on  the  south  side. 

Prior  to  the  beginning  uf  the  civil  war  work  on  the  building  was  conducted  under 
the  ilirection  uf  a  special  commission,  appropriations  for  the  same  having  been  made, 
in  aildition  tcj  the  acts  above  noted,  by  acts  of  March  3,  1849,  September  3,  1850, 
March  3,  1851,  August  31,  1852,  March  3,  1853,  August  4,  1854,  :March  3,  1855,  August 
18,  1850,  ilarch  3,  1857,  and  .Tune  12,  1858,  the  aggregate  sum  made  available  by 
these  acts  being  •S2, 053,000. 

An  act  of  .Tune  25,  1860,  aiij.ircjiiriated  $5,000  for  preserving  the  unfinished  work  on 
the  building  and  $15,000  to  pay  for  stone  delivere<l  on  the  prenuses.  The  work  was 
then  discontinued,  and  on  .Tuly  28,  1866,  and  March  2.  1867,  appropriations  were 
made  to  protect  the  building  from  further  dilajiidation.  [)uring  the  bomljardment 
of  Charleston  the  building  was  struck  by  several  shells  and  sustained  consideralile 
injury.  In  1870,  under  acts  of  April  20  and  .Tuly  15  of  that  year,  work  was  resumed, 
liased  on  modified  plans  prepared  by  the  Sni)ervising  Architect,  a  great  many  of  the 
original  plans  having  been  destroyed,  and  was  prosecuted  under  appropriations  made 
available  by  acts  of  March  3,  1871,  June  10,  1872,  March  3,  1873  (which  provided  also 
for  rec(jnstructing  wharves),  June  23,  1874,  and  March  3,  1875,  the  total  of  all  the 
appropriations  for  the  building  and  site  being  i!2,806,915.43. 

While  the  war  was  in  progress  the  quarry  at  Hastings,  X.  Y.,  from  which  the 
marble  was  secured,  had  been  abandoned  and  filled  up,  and,  for  the  completion  of  the 
building,  marljle  of  a  very  similar  character  was  secured  from  quarries  at  Tuckahoe, 
N.  J.     in  the  summer  of  1879  the  structure  was  completed  and  occupied. 

In  1887,  under  authority  of  an  act  of  March  3  of  that  year,  s<jme  repairs  were  made 
on  the  east  and  west  porticos,  and  to  exterior  walls  injured  by  the  earthquake  of 
August  31,  1886.  In  the  latter  part  of  1896  the  roof  was  reconstructed  at  a  cost  of 
§7,604.99. 

The  building  has  a  cubic  contents  of  962,500  feet,  and  is  provided  with  heat  by 
open  grates  ami  stoves.  The  number  of  rooms  assigned  is  17,  occupied  by  the  Cus- 
toms, internal-Revenue,  ^Marine-Hospital,  Steamboat-Inspection,  and  Weather  I?ureau 
services,  and  United  States  engineers. 

In  1870  the  population  of  Charleston  was  48,9.56,  and  in  1900  it  was  55, .807. 

Under  an  act  of  July  7,  1884,  a  contract  was  entered  into  .\pril  3,  1885,  for  construct- 
ing a  stone  wharf  at  the  east  front  of  the  building.  This  was  canceled  and  a  new  con- 
tract awarded  April  6,  1887.  This  work  was  continued  underacts  of  August  4,  1886, 
March  30, 1888,  and  August  30,  1890,  ami  completed  early  in  1.893,  the  total  cost  of  the 
same  being  nearly  §223,000.  The  wharf,  which  is  constructed  of  24  feet  of  masonry, 
about  5  feet  thick,  carried  on  piles  driven  40  feet  in  the  bottom,  lies  directly  east  of 
the  building,  and  is  used  by  all  Government  vessels  condng  into  the  port  of  Charles- 
ton. It  consists  of  two  piers,  each  being  235  feet  long,  including  the  head,  the  north 
pier  being  50  feet  and  the  south  pier  40  feet  wide.  The  north  side  of  the  wharf  is 
about  on  the  lot  line,  while  the  line  (Hi  the  south  side  of  the  lot  runs  through  about 
the  center  of  the  slip  at  the  south  of  the  w^harf.  The  bulkhead  of  the  middle  basin 
is  200  feet  from  the  Viottom  step  on  the  east  front  of  the  building.  From  this  point 
the  basin  extends  aliout  256  feet  to  the  outer  line  of  the  pier  heads,  and  is  108  feet 
'.vide.  At  the  liulkhead  referred  to  is  acustoms  boathouse,  and  in  the  corresponding 
location  on  the  sovitli  slip  is  a  United  States  engineers'  lioathouse.  At  the  end  of 
each  pier  an  iron  V)ridge  about  40  feet  long  connects  with  the  pier  head,  which  is  also 
constructed  of  masonry. 

Concord  street  was  extended  across  the  Government  property,  lietween  the  custom- 
house and  the  wharf,  in  pursuance  of  authority  granterl  by  an  act  of  Congress 
approved  August  19,  1890.  The  street  is  40  feet  wide,  and  is  used  principally  lay 
railroad  tracks. 
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POST-OFFICE,  COURT-HOUSE.  ETC.,  CHARLESTON,  S.  C. 

Under  authority  conveyed  by  acts  of  Congress  approved  March  3, 
IStilt,  and  April  20, 1871,  which  appropriated  §lti,UO0,  the  Secretary  of 
the  Intei-ior  purchased  for  the  United  States,  on  March  1, 1870.  property 
known  as  the  Charleston  Clubhouse,  which  consisted  of  a  Ijuildiny  and 
site  on  Meeting  street  somewhat  south  from  Broad,  the  land  fronting 
east  57  feet  9  inches  and  being  235  feet  9  inches  deep.  This  property 
soon  after  its  purchase  was  transferred  to  the  control  of  the  Treasury 
Department,  and  was  occupied  principally  by  the  light-house  engineers. 

Under  the  provisions  of  an  act  of  Congress  approved  February  9, 
1887,  authorizing  the  post-office,  court-house,  etc.,  ground  was  pur- 
chased August  31,  1887,  on  the  southwest  corner  of  Meeting  and 
Broad  streets  for  $70,000.  An  adjoining  lot  fronting  on  Broad  street 
was  secured  by  purchase  on  June  15,  ISSS,  for  §10.000.  On  January 
24,  1889,  the  adjoining  lot  fronting  on  Meeting  street  was  secured  for 
$10,000,  and  on  November  •>  of  that  year  the  next  adjoining  lot  on 
Meeting  street,  which  connects  with  the  clubhouse  property,  was  pur- 
chased for  $9,071.55.  The  clubhouse  was  torn  down  and  its  site 
included  with  the  other  purchases,  thus  giving  the  site  of  the  post- 
otfice,  court-house,  etc..  a  total  frontage  of  285  feet  east  on  ^Meeting 
street  by  183  feet  north  on  Broad  street. 

In  addition  to  the  act  of  February  9, 1887,  appropriations  were  made 
for  the  building  by  acts  of  INlarch  3.  1891.  August  18.  1891.  March  2, 
1895,  June  1,  1897,  and  July  7, 1898.  The  limit  of  cost  was  extended 
by  acts  of  May  21,  1888,  and  January  19,  1891. 

A  contract  for  excavating,  piling,  etc.,  was  awarded  February  25, 
1889,  and  the  building  was  completed  and  occupied  early  in  April,  1S96. 
Considerable  work  on  the  approaches  and  grounds,  however,  was 
subsequently  performed  under  the  appropriations  of  1897  and  1898. 
The  cost  of  construction,  including  improvement  of  ground,  was 
$105,689.10. 

The  building  is  constructed  of  granite,  and  is  located  at  the  corner 
of  Meeting  and  Broad  streets.  It  contains  a  cubic  space  of  752. luO 
feet,  is  heated  by  steam,  and  is  ecpiipped  with  elevator  service.  It  is 
occupied  almost  entirely  by  the  postal  service  and  United  States  courts. 

The  ground  fronting  on  Meeting  street  at  the  south  of  the  building 
has  been  laid  oti'  in  walks  and  lawns,  with  a  fountain  in  the  center. 
This  park  fronts  ulwut  ItiO  feet  on  Meeting  street,  and  is  235  feet  9 
inches  deep. 

The  gross  postal  receipts  during  the  first  year  the  building  was 
occupied  were  $79,716.00:  for  the  fiscal  year  ended  June  3o.  1899, 
thev  were  $S2, 141.38.     The  population  of  the  city  in  19O0  was  55,807. 
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POST-OFFICE  ((ILD).  CHAKLKSTON.  S.  ('. 

This  l)uilflino-  was  tonstructed  under  aiithorit}-  of  an  act  of  the 
colonial  asscml)ly  of  South  Carolina,  dated  April  is.  17<i7,  which  act 
appropriated  £60,0o(»  for  the  erection  of  an  "Exchange  and  custom 
house"  on  the  pul>lic  grounds,  •■whereon  the  watchhouse  and  old 
council  chamber  stands."  It  is  a  two-story  structure  of  briik  with 
stone  trimmings,  most  of  the  material  having  been  Ijrought  from  Eng- 
land. It  is  located  at  the  east  end  of  Broad  street,  which  i-  terminated 
by  East  Bay  street,  which  latter  street  l)ounds  the  building  on  the 
west.  The  land  on  the  north,  ea.st,  and  .south  sides  is  a  public  thoi-ough- 
fare,  Gillon  and  Champney  streets  being  terminated  at  their  west  ends 
by  East  Bay  street  at  the  north  and  south  ends  of  the  building, 
respectiveh'.  The  East  Bay  street  front  is  shown  in  the  accompanviug 
illustration. 

On  February  I'.t.  ISls.  the  I'nited  States  secured  the  building  and 
the  land  embraced  within  its  boundaries  liy  purchase  from  the  State 
of  South  Carolina  for  the  sum  of  ^iJO.OOd. 

Appropriations  for  repairs  to  the  building  were  made  by  acts  of 
Congress  approved  March  28,  183S,  March  3,  1843,  March  3.  1845, 
and  July  15,  1 870.  By  an  act  of  February  9, 1887,  it  was  authorized  to 
be  sold  as  soon  as  the  new  post-office,  court-house,  etc.,  is  completed. 
Compliance  with  the  provisions  of  this  act  was  held  in  abeyance,  and 
on  December  15,  18!t8.  the  building  was  transferred  to  the  use  of  the 
Light-House  Board.  It  was  materially  injured  by  an  earthquake 
August  31,  1886. 

During  the  siege  of  Charleston  by  the  British,  Sunday,  May  17. 
1780,  General  Moultrie  placed  his  principal  magazine  (10.000  pounds 
of  powder)  in  the  northeast  corner  of  the  basement  of  this  building, 
and  had  the  doors  and  windows  bricked  up.  When  the  British  took 
possession  of  Charleston  they  occupied  this  building,  and  used  the 
apartment  adjoining  where  the  powder  was  stored  as  a  "provost"  for 
the  incarceration  of  suspected  citizens.  In  July.  1781,  (Colonel  Hayne 
was  captured  near  Charleston  by  the  British  and  confined  in  this 
"provost"  until  August  4,  1781,  when,  without  trial,  he  was  executed 
at  the  yard  arm  by  orders  of  Lord  Rawdon  and  Lieutenant-Colonel 
Balfour,  notwithstanding  that  his  life  was  interceded  for  by  a  great 
number  both  of  loyalists  and  Americans.  When  General  Moultrie 
returned  to  Charleston  the  powder  that  was  stored  in  the  basement 
remained  undiscovered  by  the  British.  When  General  Washington 
visited  Charleston  in  1791  one  of  the  handsomest  entertainments  given 
in  his  honor  was  a  concert  and  ball  at  the  Exchange. 

The  population  of  the  city  at  the  time  this  building  was  constructed 
was  about  lo..s(;3.  and  in  I'.XiO  it  was  55.807. 
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COURT-HOUSE  AND  POST-OFFICE.  COLUMIUA,  S.  C. 

An  act  of  Congress  approved  ^lanh  3,  1857,  approjjriuted  $.50,000 
for  the  construction  of  a  ])iiilding-  at  Columbia.  S.  C.  In  IStJl  this 
amount  was  covered  into  the  surplus  fund  of  the  Treasury.  March  8, 
1869,  Congress  reauthorized  the  building  without  an\'  limitation  other 
than  that  the  site  should  be  given  to  the  United  States,  and  appi'opri- 
ated  ??7.T.<  lOO  therefor.  Under  this  authority  plans  were  prepared  for 
a  granite  building.  In  pursuance  of  this  act  thirty-tive  citizens  of 
Columbia  purchased,  on  JanuarA"  27.  1S7(\  for  §2.500,  the  site  fronting 
nortii  2ns  feet  on  Laurel  street,  and  east  lO-t  feet  on  Richardson  (now 
Main)  street,  and  on  April  8,  1870,  donated  it  to  the  United  States. 
The  appropriation  of  ^March  3,  ISHH,  was  afterwards  carried  to  the 
surplus  fund  under  act  of  Jidy  5,  l.s7<i.  An  act  of  March  3.  1871, 
reappropriated  the  f75,000.  During  the  summer  of  1871  work  on  the 
l)uiiding  was  commenced,  and  the  structure  was  completed  and  occu- 
pied in  the  latter  part  of  ls71,  the  total  cost  of  construction  being 
|40T.l.si).17. 

Appi'opriations  for  continuing  and  completing  the  building  were 
made  by  acts  of  June  10.  1872.  March  3,  1873,  and  June  23,  ls74. 

Uniler  authority  of  an  act  o*-"  Congress  of  March  3, 1875,  an  additional 
plot  of  ground  was  purchased  September  1,  1S75.  for  §5.0ii().  adjoin- 
ing the  Cxovernment  lot  on  the  south,  fronting  -IS  feet  on  Richardson 
(now  Main)  street,  and  208  feet  deep. 

The  l)uilding  contains  a  cubic  space  of  588.000  feet,  is  heated  by  hot 
water  system,  and  is  occupied  priiu'ipally  by  the  Postal,  Internal- 
Revenue  and  \\'eatlier-Bureau  services  and  the  United  States  courts; 
the  number  of  rooms  assigned  being  17. 

The  receipts  from  internal  revenue  collected  during  the  tiscal  year 
1875-76  were  §18,392.12.  and  for  1898-99,  $284,278.15.  The  postal 
receipts  during  the  year  ISlts-yy  were  §32.974.00.  In  1870  the  popu- 
lation of  the  city  was  9,298,  and  in  l'M){)  it  was  21, ION. 
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COURT-HOUSE  ANB  POST-OFFICK,  flREENVILLE,  S.  (\ 

On  May  i,  1S8!},  in  puivsuance  of  an  art  of  Congress  approved  May 
1,  18S8.  a  plot  of  g-round  was  sofurcd  by  ])urchas(>  for  $15, <•()(),  front- 
ing cast  150  feet  on  ^Nlain  street,  and  south  l'J5  feet  on  Ri'oad  street. 
Plans  were  approved  for  this  Imildiiig.  and  a  contract  for  its  erection 
on  the  site  purchased  was  awarded  June  Iti.  is'.to.  The  building  was 
occupied  in  ]May.  1802.  and  entirely  completed  later  in  that  year,  the 
cost  of  construction  l)eing  $86,703.98.  Appropriations  on  its  account 
were  made  l.y  acts  of  October  2,  1888.  March  2.  1S81».  and  July  28, 
1892. 

The  basement  is  of  brown  sandstone  from  Sanford,  N.  C,  and  the 
superstructure  is  of  brick  and  terra  cotta.  The  ])uilding  contains  a 
cuiiic  space  of  408,189  feet,  is  heated  liya  hot- water  plant,  and  is  occu- 
pied maiidy  In'  the  Postal  and  Internal-Kevenue  services  and  United 
States  courts. 

Since  it  was  first  occupied  the  postal  receipts  have  increased  from 
about  $10,000  to  $22,429.()6  in  the  fiscal  year  ended  June  30, 1899.  In 
1890  the  population  of  the  city  was  8,607,  and  in  1900  it  was  11.860. 
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('OUin'-HOIISE  AND  POST-OFFICE,  SIOUX  FALLS,  S,  DAK, 

This  huildiiiL;'  i-  Idcalcfl  (in  tlic  soulheiist  cornel'  of  'rwclftli  sti-i-et 
and  J'hillips  iivcnuc  on  a  site  150  feet  .square,  and  hounded  on  the 
noi'tli  Dy  the  former  and  on  tiie  west  1)V  the  latter. 

The  land  was  secure(l  liy  purehasi"  .September  2b,  ib'>l.  iov  tiie  sum 
of  SS,00O.  Contracts  were  awarded  January  28,  1892,  for  cxcavaticjn 
and  temporally  di'aina<;e.  and  Septeuilier  l.o.  181t:^.  for  the  erection  of 
thehuildino-.  Tlie  structure  was  comphHed  and  occupied  .May  1:^,  is'.tb, 
the  cost  of  construction  hei no- §157,017. 

It  is  constructed  of  jjurple  oranite  quarried  at  East  Siou.x  Falls, 
S.  Dak.,  contains  a  space  of  4^42,KVi  culiic  feet,  and  is  heated  by  steam 
fiom  two  boilers.  'Iliere  are  fourteen  rooms  occupied,  they  beinji' 
assij^-ned  to  the  Postal  .StM'vice  and  Ignited  States  courts. 

The  act  of  ("onyress  authorizing  the  building  was  approved  .January 
20, 1891.  and  tiiose  maiving  appropriations  on  its  account  were  approved 
March  8.  l.siU.  August  5.  1.S92,  March  ?,.  IMtS.  August  2."..  \s'M.  and 
June  11,  I89r,.  (batliroom.  etc.). 

When  the  building  was  first  occupied  tlie  postal  receipts  aggregated 
about  $20.00(1  annually,  and  during  the  year  ended  June  .30.  ls'.)9.  they 
were  %^2.s.727.oX,.  In  Lsitu  the  population  of  the  city  was  10.177.  and 
in  I'.too  it  was  lo,:.'tif;. 
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CrSTDM-HOrSE  AM)  POST-OFFICE,  BRISTOL,  TEXN. 

Under  authority  oontainod  in  an  act  of  Congre.'ss  approved  Mareli  1, 
lsi)i»,  the  Secretary  of  the  Treasury  accepted  as  a  donation  from  the 
city  of  Bristol,  Tenn.,  for  the  erection  and  maintenance  thereon  of  a 
public  building-,  a  lot  of  ground  described  in  the  deed  as  follows: 
'"Lying  and  being  in  the  city  of  Bristol,  seventeenth  civil  district  of 
Sullivan  County,  vState  of  Tennessee,  on  the  .south  side  of  Shelby 
sti'eet,  beginning  at  the  iutersection  of  said  street  and  of  Caldwell 
alley,  and  running  thence  west  with  Shelby  street  125  feet  to  the  Carr 
property:  thence  south  with  the  line  of  said  Carr  property  17-ii  feet 
(157  feet  6  inches  M'  survey)  to  Crumley  alle^*;  thence  east  with  said 
last  named  alley  125  feet  to  Caldwell  alley,  and  thence  north  with  said 
Caldwell  alley  174^  feet  (157  feet  6  inches)  to  the  beginning,  contain- 
ing one-half  of  an  acre,  more  or  less,  and  known  as  the  Market  House 
lot."  The  deed  of  this  property  was  recorded  May  9.  1S99.  Sul)se- 
fjuently  a  street  was  cut  through  on  the  Carr  property  thus  making 
public  thoroughfares  on  the  four  sides  of  the  Government  lot,  Shelb}' 
street  having  a  width  of  -12  feet,  Crumley  alley  25  feet,  and  the  east 
and  west  passageways  each  30  feet. 

An  appropriation  of  $25,000  on  account  of  construction  was  made 
by  an  act  of  March  3,  1899,  which  was  supplemented  in  a  like  amount 
by  an  act  approved  June  •!,  I'.'oo.  After  the  approval  of  sketch  plans 
by  the  proper  Government  otiicials  as  required  by  law,  working  draw^- 
ings  and  specifications  were  prepared,  and  a  contract  for  the  erection  of 
the  building  entered  into  October  21,  1S99,  the  structure  being  prac- 
tically completed  and  occupied  by  the  post-office  officials  in  the  latter 
part  of  December,  1900.  There  still  remain,  however,  some  minor 
items  to  be  completed  in  the  supply  of  the  steam  heating  apparatus, 
laj'ing  of  sidewalks,  etc.,  and  a  request- was  sul)mitted  to  Congress 
under  date  of  December  17,  1900,  for  an  additional  appropriation  of 
$5,000  for  the  completion  of  this  work. 

The  building  covers  an  area  of  15  by  83  feet  and  is  inclosed  Ity  graj^ 
and  red  l)rick  walls  trimmed  with  terra  cotta  and  with  a  tin  roof.  The 
post-office  occupies  the  entire  tirst  floor,  which  floor  is  finished  gener- 
ally in  marble  and  oak  and  is  equipped  with  two  fireproof  vaults.  At 
the  northeast  corner  is  located  the  stair  hall,  which  is  approached  from 
the  Shelby  street  corridor  and  direct  from  the  outside  by  an  entrance 
at  the  east  end  on  Caldwell  alley.  The  second  and  third  floors  are  laid 
otf  in  office  rooms  of  the  ordinary  size,  with  exception  of  a  large  room 
designed  for  a  United  States  commissioner's  court  and  extendinsr 
through  both  stories. 

During  the  year  ended  .Fune  3o.  1.S99.  the  postal  receipts  at  Bristol 
amounted  to  $13,777.38.  By  the  census  of  I90(j  the  population  of  the 
town  is  5,271. 
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COURT-HOUSE.  POST-OFFICE.  ETC.,  CHATTANOOGA.  TEXN. 

All  act  of  Congres-s  approved  February  25,  1885.  authorized  this 
Ijuildintr.  ;ind  limited  the  cost  of  the  same  to  8l<>(i.<i()().  which  sum  was 
appropriated  by  an  act  of  August  4,  1886.  This  limit  was  extended  liy 
act  of  February  21.  18S7.  to  $200,000.  mid  again  by  act  of  April  28, 
1888.  to  §275. <  >0i  1.  Other  acts  appropriating  funds  for  the  erection  and 
completion  of  the  building  were  approved  ]\larch  3,  18S7.  and  ]SIarch  2, 
18S9. 

The  site  was  donated  to  the  United  States  November  2'.t.  1887.  It 
is  175  by  150  feet,  located  at  the  northwest  corner  of  Eleventh  and 
A  streets,  fronting  south  175  feet  on  the  former,  and  is  bounded  on 
the  north  and  west  by  two  unnamed  pulilic  streets.  30  and  50  feet  wide, 
respectively.  A  street  is  50  feet  and  Eleventh  street  (>(•  feet  in  width. 
The  main  facade  of  tfie  building  is  on  Eleventh  street. 

A  contract  was  awarded  December  11.  1888.  for  the  erection  of  the 
building.  Soon  after  excavations  were  commenced  a  change  in  the 
grade  of  adjoining  streets  was  decided  upon  by  the  city,  which  neces- 
sitated lowering  the  foundations.  It  was  also  then  decided  to  add  a 
one-story  extension  aliout  -to  l)y  50  feet  on  the  north  or  rear  of  the  main 
building  for  the  post-office  working  room.  With  these  changes  the 
building  was  completed  and  occupied  early  in  18'.t3,  the  cost  of  con- 
,  struction  being  %^274,743.21 

The  building,  which  is  constructed  of  East  Tennessee  marlde.  has 
a  cubic  contents  of  ()01,854  feet.  It  is  heated  by  steam  and  is  pro- 
vided with  an  electric  passenger  elevatoi'.  Thirty-four  rooms  are 
assigned,  which,  together  with  the  first  floor,  are  occupied  principally 
by  the  postal,  internal-revenue,  and  customs  services.  United  States 
courts,  pension  examiner,  post-otfice  inspectors.  Weather  Bureau, 
and  Chickamauga  Park  Commission. 

During  the  year  ended  June  30,  1899.  the  gross  postal  receijits 
amounted  to  §124,808.10.  The  population  has  increased  from  29.100 
in  1890  to  30,154  in  1900. 

The  l)uildiiig  is  erected  on  what  is  known  as  the  Stone  Fort,  which 
was  occupied  during  the  civil  war  l)y  a  Federal  battery,  and  formed 
a  part  of  the  breastworks  erected  by  the  Federal  forces  during  the 
siege  of  Chattanooga. 
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P(M-0FF1CE.  CLARKSYILLE,  TENN. 

Thi.s  building  was  authorized  ))v  an  act  of  Conoress  approved  March 
3,  1891.  which  limited  the  cost  to  li(3.5,0U0.  This  limit  was  extended  to 
$50,000  by  an  act  of  August  18,  1894.  Appropriations  for  the  build- 
ing were  made  by  acts  of  August  5,  1892,  March  3,  1893,  and  March 
2.  189.5.  The  site,  which  is  110  by  110  feet,  and  is  located  on  the 
southwest  corner  of  Commerce  and  Second  streets,  was  purchased 
May  2Cu  1894,  for  the  sum  of  $6,135.41. 

August  10,  1897,  a  contract  was  entered  into  for  the  erection  of  the 
building.  It  was  completed  at  a  cost  of  $43,033.96,  exclusive  of  site, 
and  occupied  December  11,  1898. 

The  main  front  is  on  Second  street.  The  building  is  constructed  of 
brick,  with  terra-cotta  trimmings,  and  contains  a  cul)ic  space  of 
180,201  feet.  It  is  provided  with  steam  heat,  and  is  occupied  entirely 
by  the  postal  service. 

The  gross  revenues  from  the  post-ofEce  during  the  years  1898  and 
1899  were  $12,466.40  and  $13,079.27,  respectively.  The  population  of 
the  city  in  1890  was  7,924,  and  in  1900  it  was  9.431. 
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COURT-HOUSE  AND  POST-OFFICE,  JACKSON.  TENN. 

Thi.s  building  was  autliorized  by  an  act  of  Congress  approved  Nlay 
19,  1882.  The  site  was  secured  by  purchase  November  23,  1883,  for 
the  sum  of  $ti,50(),  and  is  bounded  on  the  east  and  west,  each  l<i7  feet, 
by  Market  and  Shannon  streets,  respectively,  on  the  south.  210  feet, 
by  Baltimore  street,  and  on  the  north,  210  feet,  by  an  alley.  A  con- 
tract for  the  erection  of  the  building  was  awarded  SeptemlxM'  13,  iss-i, 
and  the  structure  was  placed  in  charge  of  the  custodian  December  1, 
1886.  It  was  not  finally  completed,  however,  until  1888,  the  cost  of 
construction  being  *?«( >,'.t7ti. S7.  The  appropriations  on  its  account  were 
made  by  acts  of  Congress  approved  August  8,  1882,  :March  3,  IS83, 
March  3,  1885,  May  1,  1886,  and  March  3,  1888. 

The  building  fronts  on  Baltimore  street  about  midway  between 
Shannon  and  ^ilarket  streets,  is  constructed  of  brick,  and  contains  a 
cubic  space  of  214,000  feet.  It  is  heated  by  a  hot-water  apparatus 
and  open  grates,  and  is  occupied  l)y  the  postal  service  and  United  States 

courts. 

In  1887  the  postal  receipts  amounted  to  about  $8,000,  and  during  the 
year  ended  June  30,  18'.i'.t,  they  aggregated  §15,403.72.  In  18!»0  the 
population  of  the  city  was  10,03!t,  and  in  1900  it  was  14,511. 
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COURT-HOUSE  AND  POST-OFFICE.  KNOXVILLE,  TENN. 

An  act  of  Congress  approved  August  IS.  1850.  authorized  thi-  build- 
ing and  made  an  appropriation  therefor,  which  appropriation  was 
revived  and  added  to  by  acts  of  March  ?,.  lS6y.  and  July  15.  1870. 
Under  dates  of  September  8.  1870.  and  March  IS,  1S71,  the  site  was 
secured  by  purchase  for  the  sum  of  *10.25(>.  It  fronts  north  I-IO  feet 
on  Clinch  avenue,  and  west  160  feet  on  Prince  street,  being  bounded 
on  the  east  by  an  alley.  Building  operations  were  commenced  in 
1871,  and  the  structure  was  completed  and  occupied  in  1S74.  the  cost 
of  construction  ])eing  833S,2iJ3.12. 

Additional  appropriations  on  its  account  were  made  by  acts  of  Con- 
gres.s  approved  March  8.  1S71,  May  18.  1872.  Marcii  ?<.  1873.  and  June 
28,  187-1  (furniture). 

The  building  is  of  East  Tennessee  marble,  and  has  a  cubic  contents 
of  5-17.000  feet.  It  is  heated  by  steam  and  is  provided  with  a  hvdrau- 
lic  passenger  elevator.  Twenty -one  rooms  are  occupied,  they  being 
assigned  principally  to  the  postal  and  internal  revenue  services.  United 
States  courts,  and  pension  otlice. 

During  the  year  ended  June  30,  1S99.  the  gross  internal-revenue 
and  postal  receipts  amounted  to  ^U0.633.-17  and  §79,621.33,  respec- 
tively. In  1870  the  population  of  the  city  was  8.6s2.  and  in  I'.too  it 
was  32,637. 
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CUSTOM-HOUSE,  COURT-HOUSE.  AM)  POST-OFFICE.  MEMPHIS,  TENN. 

In  jHirsuaiuv  ,it  in  act  nf  C'nnf;^l■^^l^  appriiveil  Marcli  S,  1857,  a  plot  ,)f  grciuml  i.n  tlie 
southeast  corner  of  Jefferson  and  Third  (-treet;^  was  purchased  .Tunc  d,  IsiiO.  for 
$15,000,  as  a  site  for  a  court-house  and  post-office. 

An  act  of  February  21,  187:i,  authorized  the  sale  of  this  lot  and  the  application  of 
the  proceeds,  with  §25,000  additional,  toward  the  purchase  of  a  more  suitable  site, 
also  the  preparation  of  ])l!insand  estimates  for  a  custom-house,  court-house,  and  post- 
ofiice.  The  estimated  value  of  the  old  lot  was  $15,000,  and  the  sum  that  would  be 
available  for  the  new  site  was  considered  inadequate.  The  city  offered  to  donate  the 
present  site,  which  offer  was  accepted  by  an  act  of  Congress  approved  May  23,  1876, 
the  deed  to  the  property  being  executed  .Tune  29,  1876.  This  act  also  reauthorized 
the  sale  of  the  old  lot.  Work  on  the  Vjuilding  was  commenceil  August  25,  1S76,  l>ut, 
owing  to  an  error  in  the  descrii)tion  of  the  land,  operations  were  suspended  pending 
further  legislation,  which  was  made  by  an  act  of  February  27,  1877.  This  act  fixed 
the  lioundaries  iif  the  land  at  364.25  feet  on  the  west  line  iif  Front  street,  and  300  feet 
deep,  extending  from  an  alley  on  the  north  to  an  alley  on  the  south,  and  rctroceded 
to  the  city  such  land  outside  these  boundaries  as  had  been  granted  to  the  Ignited 
States.  This  act  also  revoked  that  portion  of  the  act  of  May  23,  1876,  which  author- 
ized the  sale  of  the  old  lot,  and  this  lot  was,  under  authority  of  an  act  of  December 
23,  1882,  ceded  t...  the  city  of  Jlemjihis.  In  May.  1877,  operations  were  resumed  in 
excavating  and  laying  foundations.  In  1879  work  was  delayed  on  account  of  yellow 
fever,  and  in  18.S0  by  reason  of  the  contractors  for  the  supply  of  Tennessee  marble 
for  the  superstructvire  aljandoning  the  work,  necessitating  the  awarding  of  a  new  con- 
tract. Consirlerable  difficulty  was  encountered  in  securing  marble  in  sufficient  quan- 
tities, this  material  being  specified  Ijy  an  act  of  June  28,  1878,  and  the  completion 
and  occupation  of  the  structure  was  not  effected  until  the  summer  of  1885.  The  cost 
of  the  building,  including  approaches,  amounted  to  $520,500.  A  n-taining  wall  was 
constructed  along  the  river  front  of  the  lot  at  a  cost  of  $.50,000. 

The  building,  which  is  located  on  a  bluff  overlooking  the  Mississi[)pi  River  on  the 
west,  about  midway  between  the  north  and  south  limits  of  the  lot,  faces  east  on 
Front  street.  Madison  street,  which  extends  east  and  west  and  terminates  in  front 
of  the  l.iuilding,  is  an  approach  thereto. 

The  building  has  a  cubic  cimtents  of  803,400  feet,  and  is  divided  into  Iweniy-iune 
rooms  on  the  first,  second,  and  third  floors.  The  first  floor  is  occupied  entirely  by 
the  post-office,  the  second  fl(jor  princi|ially  by  the  customs  service,  light-house  board, 
inspectors  of  boilers  and  hulls,  and  the  district  court,  and  the  third  floor  entirely  by 
the  circuit  court  and  court  officers.  Tlie  building  is  heated  by  a  hot-water  system 
and  is  equipped  with  pa,ssenger  and  freight  elevator  service. 

The  apjiropriations  on  its  account  were  approved  February  21,  1873,  June  23, 1874, 
July  31,  1876,  March  3,  1877,  June  20,  1878,  March  3,  1879,  June  16,  1,880,  March  3, 
1881,  August  7,  1882,  March  3,  1883,  and  July  7,  1884.  During  1893  certain  improve- 
ments were  made  to  the  grounds  at  a  cost  of  about  $1,000,  under  authority  of  an  act 
of  JIarch  3,  1891;  and  July  13,  1899,  a  proposal  was  accepted,  in  amount  $1,6.85,  for 
the  installation  of  a  clock  in  the  tower,  the  appropriation  for  the  same  being  made 
by  an  act  of  March  3,  1899. 

The  customs  duties  collected  at  this  port  during  the  years  ended  June  30,  1885 
and  1899,  amounted  to  $6,727  and  $28,201,  respectively,  and  the  gross  postal  receipts 
increased  from  .$95,685  in  1886  to  $207,209.92  during  the  fiscal  year  1898-99.  In  1870 
the  population  of  the  city  was  40,226,  and  in  1900  it  was  102,320. 
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CUSTllM-HorSE  AND  PilST-OFFlCE,  NASHVILLE.  TENN. 

An  act  of  Congress  approved  ^Vuyust  18,  18")!;.  authorized  a  custom- 
house and  post-othce  at  Nashville.  Tenn..  and  limited  the  cost  of  the 
Ijuilding  to  §95,000.  PVhruai-y  IT,  1857.  a  lot  was  purchased  on  the 
southwest  corner  of  Spring  and  Cherry  streets,  for  §2<).0()(i,  Init  build- 
ing- operations  were  not  commenced,  and  the  sum  appropi'iated  for  the 
structure  was  turned  into  the  surplus  fund  in  1878.  .luly  Iti,  1870, 
this  lot  was  exchanged  for  a  lot  on  the  southwest  corner  of  Broad  and 
Vine  streets,  under  authority  of  an  act  of  February  '2-i:,  187<i;  and 
under  dates  of  A])ril  lio,  187*!.  and  June  11.  1877,  additional  land  was 
purchased  for  i?ls.,")0(),  thus  securing  for  the  (xovernment  the  half 
block  fronting  northerly  on  Broad  street  330  feet,  and  extending  back 
165  feet  along  Vine  street  on  the  east,  and  Spruce  street  on  the  west 
to  an  alley.  The  additional  land  was  authorized  by  an  act  of  ^Nlarch 
15,  1876. 

Work  on  the  building  was  commenced  in  1876  and  the  structure  was 
completed  and  occupied  April  1.  188"i.  During  the  following  year  the 
approaches  were  completed,  making  the  total  cost,  excepting  site, 
$40-1, 684. 44. 

Legislation  on  its  account  is  contained  in  acts  of  August  18,  1856, 
February  ^4,  187n,  January  24,  1873,  March  3.  1873,  June  23,  1874, 
March  15,  1876,  March  3.  1877,  April  30,  1878.  June  20,  1878,  March 
3,  1879,  June  16.  1880,  March  3.  1881,  August  7,  1882  (approaches, 
etc.),  and  March  30,  1888  (elevator). 

The  liuilding  is  located  at  the  corner  of  Broad  and  Vine  streets, with 
public  entrances  from  both,  that  shown  in  the  accompanying  illustra- 
tion being  in  the  Broad  street  front.  South  Carolina  granite  is  used 
in  the  basement  walls  and  the  superstructure  is  of  limestone  from 
Bowling  Green,  Ky. 

The  l)uilding  contains  a  space  of  1,093.500  cubic  feet,  and  is  heated 
l)y  hot  water  (direct  and  indirect  radiation).  The  first  and  third  floors 
are  occupied  by  the  post-office  and  United  States  courts,  respectively, 
and  the  second  floor  principally  by  the  customs  and  internal-revenue 
services,  steamboat  inspectors,  and  pension  examiners.  At  the  left 
of  the  Vine  street  entrance  there  is  a  hydraulic  passenger  elevator 
connecting  with  all  the  floors  in  the  building. 

The  gross  postal  receipts  during  the  j'eai's  ended  June  30,  1882,  and 
1899,  amounted  to  $92,253.71  and  $205,379.21,  respectively.  The 
internal-revenue  collections  have  increased  from  $777,590.72  in  1882 
to  11,760,456.36  during  the  year  ended  June  30,  1900.  In  1880  the 
population  of  the  city  was  43,350,  and  in  1900  it  was  80,865. 
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['OUKT-HOUSE  AND  PIK^T-OFFICE.  AUSTIN.  TEX. 

This  building  is  located  on  the  northeast  eorner  of  Colorado  and 
East  Sixth  streets.  The  site,  whieh  has  a  frontage  of  1S4  feet  west 
on  Colorado  street,  and  80  feet  south  on  Sixth  street,  was  secured 
August  1,  187T.  bv  donation.  Building  operations  were  commenced 
January  1.  ISTs.  and  the  structure  was  completed  and  occupied  in 
November  188 L,  the  cost  of  construction  being  §lS5,T6T.5:i.  The  walls 
of  the  superstructure  are  faced  with  white  limestone  secured  in  the 
vicinity  of  Austin. 

The  appropriations  on  account  of  the  Ijuilding  were  made  by  acts  of 
Congress  approved  March  3.  1S77.  June  20,  1878.  June  16,  1880,  and 
March  3,  18sl.  The  building  contains  a  cubic  space  of  410,000  feet. 
The  number  of  rooms  occupied,  besides  the  rirst  floor,  is  sixteen, 
assigned  principally  to  the  postal  and  internal-revenue  services  and 
the  United  States  courts.  It  is  heated  by  hot- air  furnace  and  open 
grates. 

Since  the  occupation  of  the  tiuildiug,  the  internal-revenue  and  postal 
receipts  have  increased  from  al)out  !?81.()0i)  and  831.0*10  per  aniuun  to 
§1,003,727.14  and  ii52,-±7y.l2  respectively,  in  the  yeai-  ended  June  30. 
1899.  In  1880  the  population  of  the  city  was  11.U13  and  in  I'.Hto  it 
was  22.2.58. 
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COn.'T-IKIUSE,  CUST(lM-H(irSK.  AM)  POST-OFFICE.  BRdWNSVILLK,  TEX. 

This  l)iiil<liiii;-  was  authorized  \>y  an  act  of  Cono'rcss  ajipi-ovt-d  iViioust 
8,  Isss.  and  appropi'iatcd  for  )»y  acts  of  Octobor  i,  isss,  and  March  3, 
isni. 

The  .site,  whi(;h  is  on  tiu!  east  corner  of  Tentli  and  Klizahetii  streets, 
with  a  frontage  of  120  feet  northwest  on  the  former  and  150  feet 
southwest  on  the  latter,  \\as  donated  by  the  city  of  Brownsville,  it  liav- 
ing  been  condemned  liy  the  I'nited  States,  and  the  award,  which  was 
ill  amount  $y,.S'>n,  paid  by  th(>  city.  The  land  was  secured  F(!bruary 
21.  1890. 

A  contract  was  awarded  March  24,  isitl,  for  the  (>rectioii  of  the 
building,  and  the  structure  was  completed  and  occupied  ()<'tol)er  4, 
lsit2,  the  cost  of  construction  being  $54,711.96. 

The  building  has  a  cubic  contents  of  217,848  feet.  The  first  Hoor  Is 
occupied  l)y  the  jjostui  and  customs  services,  the  former  Ijcing  located 
in  the  northwest  pavilion,  with  public  entrances  to  the  loliby  direct 
from  Tenth  and  Elizabeth  streets.  On  this  latter  street  thei-e  are  also 
two  additional  public  entrances  to  the  building,  the  middle  one,  shown 
in  the  illustration  on  the  opposite  page,  leading  into  the  ((uartcMs  occu- 
pied In'  the  customs  officials,  and  that  in  the  south  tower  opening  into 
the  stair  hall  communicating  witli  the  second  story,  which  is  occupied 
by  the  United  States  courts  and  court  officers,  and  with  the  (|uarters 
of  the  local  observer  of  the  Weather  Bureau  above. 

During  the  years  ended  June  Hi).  1893,  and  June  30,  1900,  the  postal 
receipts  amounted  to  $3,279.69  and  $4,477.62,  respectively.     In  1890 
the  population  of  the  city  was  6,134,  and  in  1900  it  was  0,305. 
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COURT-HOUSE.  PdST-OFFICE.  ETC.,  DALLAS.  TEX, 

This  huilditij:^  is  Idcutcd  at  the  corner  of  Erviiy  and  Coiiinierce  streets 
on  a  plot  of  jiround  froiitiiio-  west  2in)  feet  on  the  former,  south  120 
feet  ou  the  latter,  and  north  120  feet  on  Main  .street. 

The  ground  was  seeiired  l)y  purchase  August  7,  1883,  for  $11,000, 
$2,000  of  this  amount  ha\ini;-  t)een  donated  by  the  citizens  of  Dallas. 

A  contract  for  the  masonry  of  the  superstructure  was  awarded  May 
23,  1885,  and  the  building  as  originally  constructed  was  coiupleted  and 
occupied  in  October,  ISSS,  the  cost  of  construction  ])eing$12'.t.2o."i.t;4. 
This  structure  has  a  frontage  of  80  feet  on  Ervay  street  and  is  partially 
shown  in  the  accompanying  illu.sti-ation.  It  has  a  public  entrance  also 
on  the  Main  street  side,  which  is  oi  feet  from  the  lot  line.  A  conti-act 
for  the  erection  of  the  extension,  which  consists  of  the  pavilion  on 
the  south,  fronting  on  Commerce  street,  was  awarded  December  l.i, 
1892,  and  the  addition  was  completed  and  occupied  in  .laiuiary,  Is'.i-l. 
the  cost  of   the  .same  l)eing  §15O,00o. 

The  legislation  on  account  of  the  building  as  now  completed  is  con- 
tained in  acts  of  Congress  approved  July  T.  1882,  August  7,  lss2, 
March  3,  1883,  March  3,  188.5,  May  17,  188(i,  March  3,  18.s7,  March 
30,  1888,  and  March  3,  18!»1  (extension). 

It  contains  a  cubic  space  of  350,000  feet,  is  heated  by  steam,  and  is 
provided  with  electric  passenger  elevator  service.  Besides  the  tirst 
door,  which  is  used  entirely  hy  the  post-otfice,  the  number  of  rooms 
occupied  is  twenty-two,  they  being  assigned  principally  to  the  postal, 
internal-revenue,  and  secret  services.  United  States  courts,  and  pen- 
sion examiners. 

The  internal-revenue  receipts  during  the  years  ended  June  30,  1SS8 
and  1899,  were  about  $93,4:5(J  and  $574,106.45,  respectively.  Lmring 
the  fiscal  years  1888-89  and  1898-99,  the  postal  receipts  aggregated 
$79,404.21  and  $1(55, 21(1.28,  respectively.  The  population  of  the  city 
in  1880,  was  10,358.  in  1890,  38,067,  and  in  1900,  42,63b. 
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CrSTOM-HlirSE,  POST-OFFICE,  AXD  COURT-HOUSE,  EL  PASO.  TEX. 

This  building  is  located  on  the  east  corner  of  St.  Loui.s  and  Oregon 
.streets,  on  a  site  fronting  nortliwe.st  105  feet  on  the  former  and  south- 
west 175  feet  on  the  latter.  The  ground  was  purchased  February  IS, 
ISST.  for  the  sum  of  iil2,0(M),  §2.(>00of  this  amount  l)eing  paid  liy  the 
citizens  of  El  Paso. 

Work  was  commenced  under  a  contract  awarded  January  7.  1S89, 
and  the  1)uilding  was  completed  and  occupied  early  in  ISVto,  the  cost  of 
construction  being  $196.()21.06.  The  legislation  on  its  account  was 
approved  June  3(i,  lS8ti.  August  4.  1886,  March  3,  1887,  and  March 
2-4.  1890. 

The  building  is  constructed  on  a  stone  foundation  and  of  bi-ick, ' 
with  stone  trimmings,  in  the  superstructure  walls:  has  a  cubic  con- 
tents of  5-18.000  feet,  is  heated  by  steam  and  hot-air  systems,  and  is 
provided  with  a  hydraulic  passenger  elevator.  The  number  of  rooms 
occupied  is  twenty,  they  being  a.ssigned  principally  to  the  postal, 
cu.stoms,  and  internal-revenue  services.  United  States  courts,  immi- 
gration in.spector,  special  agent  Bureau  of  Animal  Industry,  and 
Weather  Bureau. 

During  the  years  ended  June  30.  1893.  and  June  30. 1899.  the  postal 
receipts  amounted  to  §18.5t)8.78  and  §525.-1:99.79,  respectively.  In  1890 
the  population  of  the  city  was  lu,338.  and  in  1900  it  was  15,9iitJ. 
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I'llST-nFFIl'K,  FORT  WOKTH,  TFX. 

The  site  of  tliis  Imildinu-  is  tiic  Mock  lioundt'd  (ui  the  iioi'th  I'.H  feet 
b}' AVe.st  Eleventh  .street,  on  the  south  l!t4  feet  hyTexsis  street,  on  the 
east  105  feet  hy  Jennings  iivenue.  iind  on  tiie  west  105  feet  l>v  ]\Ionroc 
street.  It  was  st>cured  hy  pureha.se  Octoher  8,  1891,  for  the  .sum  of 
^10,0<K».  A  contract  for  trench  excavation,  concrete  foundation,  hase- 
nient  walls,  etc.,  was  awarded  Fe])ruai'y  •!.  18'."2,  and  the  huildiny  was 
completed  and  occupied  in  the  latter  part  of  l.sitri,  the  cost  of  con- 
struction being  i;-_'o-t.281.19. 

An  act  of  Congress  approved  ^lanh  -I.  188'.>,  autliurized  the  erection 
of  the  building,  and  fixed  tiie  liuiit  of  <-()st,  whi<ii  limit  was  extended 
by  acts  of  July  !•,  l.SKO,  and  August  18.  L8'.»-t.  Appropriations  were 
made  by  acts  of  Augu.st  30,  1890,  :\Iarc.h  3,  1891,  and  :Manh  -J,  1895. 

The  building,  which  frcnits  on  Jennings  avenue,  is  constructed  of 
red  sandstone,  and  contains  a  cubic  space  of  078, 00<)  feet.  It  is  sup- 
plied with  steam  heat  and  equipped  Avith  electric  elevator  service. 
Twenty-one  rooms  are  occupied,  a.ssigned  mainly  to  tlie  postal  and 
internal-revenue  services.  United  States  courts,  and  Weather  IJureau. 

During  the  year  ended  June  30,  18ii9.  the  postal  receipts  amounted 
to  §05,50S.3-t.  In  l.S'.M).  tiie  population  of  the  city  was  23.07i;.  and  in 
1900  it  was  20,088. 
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CUSTOM-HOUSE  (NEW),  GALVESTON,  TEX. 

The  new  custoiii-liouse  at  (ialveston.  Tex.,  is  located  on  a  half 
block  l>oundcd  on  the  nortii  lioo  t'eet  t>y  Avenue  F,  i>n  the  s(_)uth  hy  a 
:iU-t'oot  alley,  and  on  the  east  and  west  1:^0  feet  each  by  Twenty-tifth 
and  Twenty-.sixth  streets,  respectively.  The  facades  shown  in  the 
illiLstration  are  on  Avenue  F  and  Twenty-fifth  street. 

The  g-round  was  secured  by  purchase  under  dates  of  December  7, 
1883,  and  August  17,  188.5,  for  the  sum  of  $3().o0o.  A  contract  for 
the  erection  of  the  building  was  awarded  May  lo.  188.S.  and  the  struc- 
ture was  completed  and  occupied  in  1891.  the  cost  'of  construction 
being  $2-14,511. 31t. 

The  legislation  on  its  accoiuit  is  contained  in  acts  of  Congress 
approved  May  25,  1882.  August  7.  1882.  July  7.  1884.  March  3.  1885, 
July  30,  1886,  August  4,  18Sti,  March  3.  1887.  October  2.  1.S88.  and 
August  23,  1894  (elevator).  The  building  is  constructed  of  red  biick 
and  I'ed  sandstone,  with  teri'a-cotta  trimmings,  and  has  a  cubic  con- 
tents of  715.1(33  feet.  It  is  provided  with  steam  heat  and  elet'tric- 
elevator  service.  Besides  the  first  floor,  which  is  used  entirely  liv  the 
postal  service,  nineteen  rooms  are  occupied,  assigned  mainly  to  the 
customs  service.  United  States  courts,  immigration  inspectors,  steam- 
boat-inspection service,  and  special  agent  of  the  Treasury. 

In  1891  the  postal  receipts  amounted  to  §71, 434.10.  and  during  the 
year  ended  June  30.  1900,  they  were  $90,479.58.  The  yearly  average 
of  the  value  of  exports  and  imports  entered  at  the  port  of  Galveston 
from  1885  to  1899  was  $35,2>S7.321.  and  $921,487  per  annum,  respec- 
tively. In  1890  the  population  of  the  city  was  29.084.  and  in  1900  it 
was  37,789. 

During  the  storm  which  visited  Galveston  on  the  afternoon  and 
night  of  September  8.  1900,  the  stability  of  this  l)uilding  was  sub- 
jected to  a  severe  test,  which  it.  together  with  the  depot  of  the  Santa 
Fe  Railroad  Company,  resisted  more  successfully  than  any  other 
structure  in  the  city.  This  may  be  attributed  largely  to  the  plenti- 
ful spread  of  footings,  water-tight  concrete  floors,  and  other  precau- 
tions taken  to  keep  floods  from  the  foundations,  and  to  the  quality  of 
cement  used  in  the  work.  It  was  not  materially  damaged,  other  than 
slate,  ridges,  gutters,  etc..  carried  away,  and  a  considerable  portion  of 
the  plastering  destroyed.  The  water  stood  in  the  basement  at  a  height 
of  0  feet  2  inches  for  Ave  days,  until  it  was  pumped  out  by  Are  engines. 

The  building  served  as  a  place  of  refuge,  and  saved  the  lives  of 
thousands  of  people,  it  being  flUed  to  the  tower.  During  the  months 
of  desolation  and  sufl'ering  which  followed  it  was  used  as  a  general 
hospital. 
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CUSTOM-HnUSE  (OLD).  GALVESTON,  TEX. 

This  huikling  was  authorized  and  appro]iriatc'd  for  hy  an  act  of 
Congress  approved  August  4,  1854.  It  is  located  on  the  southeast 
corner  of  A\'eiuie  E  and  Twentieth  street,  on  a  site  fronting  north  140 
feet  on  the  former,  west  12(.)  feet  on  the  latter,  and  bounded  on  the 
south  l>y  an  alley.  The  ground  was  secured  liy  purchase  January' S, 
Isoti.  for  the  sum  of  ^^ti.OoO.  and  the  huilding  was  completed  and  occu- 
pied in  18.58.  the  cost  of  construction  being  SIOS, 3.59. 82.  The  building 
is  constructed  of  brick,  with  cast-iron  trimmings,  and  contains  a  caibic 
space  of  280. 300  feet.  It  is  heated  by  open  grates  and  provided  with 
a  freight  elevator.  The  number  of  rooms  is  fifteen,  assigned  princi- 
j)ally  to  the  customs,  internal-revenue,  and  life-saving  .services. 

In  l87o  the  population  of  the  city  was  13.818.  and  in  190()  it  was 
37,789. 

During  the  storm  which  visited  Galveston  September  8,  1900,  the 
building  was  consideraldy  damaged,  the  roof  being  carried  away, 
l)alustrade  and  chimneys  blown  down,  plastering  destroyed,  etc.  The 
water  rose  to  a  height  of  8  feet  from  the  sidewalk  line,  but  did  not 
affect  the  stahilitv  of  the  structure. 


572 


HISTORY    OF    I'TTBLIC    BUILDINGS. 


PoST-UtTll  E,   E-R. ,   HulSTOX,  TkX. 


HISTORY    OF    PUBLIC    BUILDINGS.  573 


prisT-oFFU'E,  ETr„  norsTON,  tex, 

Tho  post-ofEoe.  etc..  tmikliiiy  at  Houston.  Tex.,  shown  in  tlie  aeconi- 
panying  illustration,  is  situated  on  the  south  corner  of  Fannin  and 
Franklin  streets,  on  a  site  fronting-  northwest  125  feet  on  the  former 
and  northeast  100  feet  on  the  latter. 

The  ground  was  secured  by  purchase  October  29,  1887,  for  the  sum 
of  $7,000.  A  contract  for  the  erection  of  the  building  was  entered 
into  rfune  t).  1888,  and  the  structure  was  completed  and  occupied  in 
the  early  part  of  1891,  the  co.st  of  construction  bein^!?82.5.50.73. 

It  was  authorized  V)y  an  act  of  Congress  approved   February  24, 

1887,  and  was  appropriated  for  by  acts  of   March  3,  1887,  October  2, 

1888,  and  April  16,  1890.  The  building  is  constructed  of  red  brick 
trimmed  with  I'ed  sandstone  and  terra  cotta.  and  contains  a  cubic  space 
of  242. 417  feet.  It  is  provided  with  steam  heat  and  is  occupied  prin- 
cipally by  the  postal  and  internal-revenue  services. 

During  the  j'ear  ended  June  80, 1S99,  the  postal  receipts  aggregated 
$9(),39(:).56.  In  1890  the  population  of  the  city  was  27,557,  and  in  1900 
it  was  44,633. 
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rOl'RT-HdrSE  A.\i)  POST-IIFFII'E.  JEFFERSON.  TEX. 

Thi.-<  buildiiiy  was  authorized  hy  an  act  of  Coiiii-ress  approved  Feb 
ruarj'  9. 1887.  and  apjiropriated  for  l)y  acts  of  March  3,  ISST,  Octol)er 
2,  1888.  and  March  3.  ISi'l  (outstanding  liabilities).  The  site  was 
donated  to  the  United  States  Septemlier  9.  1887,  and  is  l)Ouiided  on  the 
south  loo  feet  by  Austin  street,  on  the  west  150  feet  by  Market  sti'eet, 
and  on  the  north  by  a  :iii-foot  alley.  Building  operations  were  com- 
menced under  a  contract  awarded  April  27.  1888,  and  the  structure 
was  completed  and  oi'cupi(>d  April  1.  18!t(),  the  cost  of  construction 
being  $52,607.21." 

The  building  is  constructed  of  l)rick  and  contains  a  cul)ic  space  of 
233.53<i  feet.  It  is  heated  In'  steam  and  is  occupied  by  the  postal  serv- 
ice and  United  States  courts,  the  number  of  rooms  assigned  being 
twelve. 

During  the  year  ended  -June  30.  18'.<9,  the  gross  postal  receipts 
amounted  to  $3,381:. 53.  In  IS'.M)  the  population  of  the  city  was  3.U72. 
and  in  liJOit  it  was  2.85(). 
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CnURT-HlirSE  A\T)  PdST-umrE.  paris,  tkx. 

This  buildiiio-  is  located  on  tlie  northeast  eorner  of  Church  sti-eet 
aiuV Lamar  avenue,  on  a  plot  of  g-round  l)ounded  on  the  west  -216  foot 
by  the  foriiicr.  on  the  south  l-if)  feet  by  the  latter,  and  on  the  noi'th 
141)  feet  by  Houston  street. 

The  land  was  secui'cd  June  11.  iS'.tl.  paitially  by  donation  and 
partially  by  purchase,  the  purchase  price  being  ^1,550. 

A  contract  was  awarded  March  29,  lSi)2.  for  the  o-eneral  excavation, 
and  the  buildinu-  was  completed  and  occupied  in  February.  1895,  the 
cost  of  construction  being  $102,383.15. 

It  is  constructed  of  red  brick  with  red  sandstone  trinnnings  and 
has  a  cubic  contents  of  SJ-ti.lT-t  feet.  Th(>  first  lioor  is  occupied  by 
the  postal  service,  and  the  second,  third,  and  part  of  the  fourth  liy  the 
United  States  courts.  The  building  is  ecjuipped  with  a  steam  heating 
apparatus  operated  by  two  l)oilt>rs  and  is  provided  with  passenger- 
elevator  service. 

The  building  was  authorized  by  an  act  of  Congress  appi'oved  July 
9,  1890.  and  appropriated  for  l)y  acts  of  August  30.  18;»0.  March  3, 
1891,  and  Alarch  2.  1895  (elevator). 

During  the  year  ended  June  30,  1900,  the  postal  leceipts  amounted 
to  $1T.56S.  T-t.  In  1890  the  population  of  the  city  was  8,25-1,  and  in 
1900  it  was  9,358. 

122+2^01 37 
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COURT-HOUSE  AND  POST-OFFICE,  SAN  ANTONIO,  TEX. 

This  huildinu-  fronts  south  on  Alamo  Plaza,  and  is  bounded  on  the 
east  l)j'  Avenue  E  and  on  the  west  by  Avenue  D. 

The  site  was  secured  January  15.  1887.  liy  ))urchase  for  SS2-±,000.  It 
is  somewhat  irregular  in  shape,  the  south  frontage  Iteing  15U  feet,  the 
east  and  west  lines  each  200  feet,  and  the  north  lino  about  250  feet. 

A  contract  was  awarded  Deceml)er  29,  1887.  for  the  masonry  of  the 
foundations  and  basement  walls,  and  the  building  was  completed  and 
occupied  about  August,  1890,  the  cost  of  construction  being  $185,219. 25. 
It  is  constructed  of  limestone,  with  entrance  steps,  platforms,  sills,  etc., 
of  granite,  and  contains  a  space  of  588,300  cubic  feet.  Besides  the  first 
floor,  which  is  assigned  entirely  to  the  post-office,  there  are  .seventeen 
rooms  occupied  principally  by  the  United  States  courts  and  the  customs. 
internal-revenue,  and  railway  mail  sei'vices.  The  ))uilding  is  heated  l)v 
steam  from  one  boiler  and  open  fireplaces,  and  is  provided  with  a 
hvdraidic  passenger  elevator. 

The  appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  April  15,  1886,  and  April  4,  1890. 

During  the  year  ended  June  30,  1899,  the  postal  receipts  aggregated 
$82,202.(31.  In  1890  the  population  of  the  city  was  37,073,  and  in  1900 
it  was  53,321. 
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COURT-HOUSE  AND  POST-OFFICE.  TYLER.  TEX. 

This  building  is  located  on  the  northeast  corner  of  Bois  d'Arc  and 
West  Ferguson  streets  on  a  plot  of  ground  fronting  west  180  feet  on 
the  former,  and  south  12u  feet  on  the  latter.  The  land  was  secured 
by  purchase  March  '2,  LSSO.  for  §6. .500,  and  the  Ijuilding  was  coui- 
uienced  in  the  latter  part  of  that  year,  and  completed  and  occupied  in 
18S'.>.  the  cost  of  construction  beuig  §.50.008.47. 

It  was  authorized  by  an  act  of  Congress  approved  February  11.  18S.5, 
and  appropriated  for  l)^-  acts  of  March  8.  1885.  August  1,  188t;.  Octo- 
ber 2,  1888,  and  March  2.  1889.  The  cubic  contents  of  the  building 
are  191,868  feet,  and  it  is  heated  by  steam  and  open  fireplaces.  Tlie 
number  of  rooms  occupied  is  eight,  they  being  assigned  to  the  post- 
office  and  courts. 

When  the  building  was  first  occupied  the  postal  receipts  amounted 
to  about  §8,000  annually.  During  the  year  ended  June  30,  18it'.»,  they 
were  §14,491.89.  In  1890  the  population  of  the  town  was  6,908,  and 
in  1900  it  was  8,069. 
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COUKT-HorSE.  I'llST-llFFirE,  ETC,  WAl'll,  TEX. 

The  sito  of  this  Imildiiit;-  is  on  the  southe:ist  cornor  of  Friiiikliu  and 
Fourth  streets,  fronting  north  1:^5  feet  on  the  former  and  west  16.5 
feet  on  the  latter. 

The  hind  was  secured  by  puirliase  June  lo.  1SS5.  for  ^lO.dOO.  and 
the  l)uildinii;'  was  commenced  early  in  the  following  year.  It  was 
occnpicd  ill  .Taniiary.  l^ss.  uiul  finally  completed  in  ISS".*,  the  cost  of 
construction  lieing  $its,414. 17.  The  appropriations  on  its  account 
were  matle  liy  acts  of  Congress  approved  flanuary  13,  188.5,  August  1, 
18-^t;.  October  lit.  isss.  and  March  -2.  18S'.). 

The  building  contains  a  cubic  space  of  844.tio9  feet,  and  is  heated  by 
steam  and  ojjen  tireplaces.  The  number  of  rooms  occupied  is  thir- 
teen, thev  being  assignee!  prini'ipally  to  the  post-ottice  and  United 
States  courts. 

When  the  building  was  Krst  occupied  the  postal  I'cceipts  amounted 
to  about  ^oO. 000  annually.  During  the  year  ended  June  30,  1899,  they 
aggrei;ated  ^47,658.55.  In  1890  the  population  of  the  city  was  14,44-5, 
and  in  I'.Mio  it  was  20,6stj. 
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rUSTOM-HCir.SE  AND  I'dST-OFFICE,  BUKLINGTOX,  YT. 

This  buildino-  is  located  on  a  plot  of  ground  hounded  on  the  north 
222  feet  by  Main  street,  and  on  the  west  316  feet  by  Church  street, 
which  was  secured  by  purchase  March  30.  18.55.  for  the  sum  of  ^7,7.50. 
The  l)uildino-  is  about  74  feet  from  Main  street  and  50  feet  from  Church 
street,  witli  main  approach  from  the  latter.  It  was  completed  and 
occupi(>d  in  1857,  the  cost  being'  844,714.91,  exclusive  of  site.  In 
1801»-7u,  alterations,  etc..  were  made  at  a  cost  of  §15,411.65.  which 
consisted  of  changes  on  the  first  tlooi'  and  adding  another  story  with 
mansard  roof. 

Its  cubic  contents  are  113.000  feet.  It  is  heated  by  steam,  and  is 
occupied  by  the  postal  and  customs  services  and  the  United  iStates 
courts. 

Legislation  on  account  of  the  building  was  approved  August  4,  1854, 
June  12,  1858,  and  June  23,  1874,  the  last  two  acts  being  for 
approaches,  etc. 

The  gross  postal  receipts  for  the  year  ended  June  3o,  189;»,  were 
1110,522.24.  When  this  l)uilding  was  constructed  the  population  of 
the  city  was  aliout  7.000:  in  llloO  it  was  18,64o. 

An  act  of  Congress  approved  Febniary  22,  iSCili.  authorized  th'>  State 
of  V^ermont  to  construct  a  court-house  and  jail  on  the  custom-house 
lot,  upon  the  condition  that  the  State  permit  United  States  courts  to  be 
held  in  the  court-house  and  United  States  prisoners  to  be  contincd  in 
the  jail.  This  building  was  completed  during  the  following  year,  and 
is  located  about  50  feet  south  of  the  custom-house. 
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POST-ilPFIi'K,  CiirKT-HiirSE,  ETC.,  MONTPELIER,  VT. 

An  act  nf  Congress  apjirovcd  [March  3.  1SS5,  authorized  the  con- 
struction of  this  building,  and  on  September  21, 1885,  the  United  States 
secured  tith'  to  the  site  by  pundiase  for  §1.5,000.  The  land  is  on  the 
north  side  of  State  street,  about  t!o  feet  west  from  Elm  street,  imme- 
diately west  of  the  county  court-house,  and  has  a  frontage  of  150  feet. 
The  depth  of  the  lot  is  330  feet,  it  being  full  width  of  front  for  a  de])th 
of  about  loO  feet  and  the  remainder  '.U  feet  wide. 

The  building  was  commenced  in  1SS7  and  completed  and  occupied 
January  1.  ISlU,  the  cost  of  construction  being  !^144,<)70.(31.  The 
appropriations  on  its  account  were  made  b}-  acts  of  Congress  approved 
March  3,  1885,  August  4,  ISStl,  and  [March  30,  1888. 

The  building  is  constructed  of  granite  for  the  ])asement  walls  and 
marble  for  the  superstructure,  and  has  a  cubic  contents  of  341,500  feet. 
It  is  occupied  principally  by  the  postal  service  and  the  United  States 
courts,  and  is  heated  bj'  steam  (direct  aurl  indirect  radiation)  supplied 
by  one  boiler. 

During  the  years  ended  June  30,  1891  and  181Mt,  the  gross  postal 
receii)ts  amounted  to  §16,276.71  and  §20.609.85.  respectively,  in  ls90 
the  population  of  the  city  was  4,160  and  in  1900  it  was  6,266. 
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CIlCin'-HlirSE  \XD  POST-OFFICE,  KFTLAND,  VT, 

The  site  of  thi.s  building  is  on  the  northeast  eorner  of  (,'oui-t  and 
Center  .streets,  fronting  132  feet  6  inches  west  on  the  former  and  254 
feet  6  inehes  south  on  the  latter. 

The  site  was  secured  by  purchase  under  dates  of  July  23,  1857.  and 
May  IS.  18.39,  for  the  sum  of  $l.l»(t(t.  and  the  building  was  completed 
during  the  latter  year,  the  cost  of  construction  being  $70,82i.43.  It 
was  authorized  and  appropriated  for  by  acts  of  Congress  approved 
August  18,  18f)6,  and  ^larch  3.  18.") 7.  « 

It  is  constructed  of  brick,  with  stone  trimmings,  resting  on  a  foun- 
dation of  Vermont  granite,  and  contains  a  space  of  iSfJ.OUO  cubic  feet. 
The  first  floor  is  occupied  by  the  post-office;  the  second  by  the  court 
room,  whii'h  extends  through  the  third  stor}'  and  is  marked  by  the 
three  pedimented  windows,  the  marshal's  office,  and  library;  the  third 
being  assigned  to  the  grand  jury  and  pension  examiner.  The  building 
is  supplied  with  steam  heat  from  one  boiler. 

During  the  year  ended  June  30.  iS'.i'.t.  the  gross  postal  receipts 
amounted  to  §32,094.95.  In  1870  the  population  of  Rutland  was  9,834, 
and  in  190(1  it  was  11,499. 
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CUSTnM-HnUSE  AND  POST-IIFFICE,  ST.  ALBANS,  YT. 

The  custom-house  iind  post-office  at  St.  Alhaiis.  Vt..  is  located  on 
the  northeast  corner  of  Kingman  and  Foundry  streets.  The  site  was 
purchased  June  21.  1892,  for  the  sum  of  §S,50i),  and  comprises  a  lot 
fronting-  west  132  feet  on  Foundry  street,  and  IDt!  feet  deep,  l)eing 
})ounded  on  the  nortli  hy  Center  street,  and  on  the  south  by  Kingman 
street. 

Under  date  of  March  11.  IS'.'S.  a  contract  was  awarded  for  th(>  erec- 
tion of  a  l)uilding  on  this  site,  and  the  structure  had  been  plact>d  under 
roof  and  sul)stantial  progress  made  in  the  interior  finish  when  it  was 
destroyed  1)y  tire  ]\Iay  !'.•.  18i'5.  The  legislation  on  account  of  build- 
ing and  site  is  contained  in  acts  of  Congress  approyed  January  2H.  IS'.tl. 
March  3.  ISHl.  and  :\Iarch  3,  1893. 

Acts  of  June  11.  IS'.Mi.  and  July  19,  1897.  authorized  the  reconstruc- 
tion of  the  building  according  to  modified  plans  and  a  contract  for  its 
erection  was  a\varded  March  8.  1897.  the  structure  being  completed 
and  occupied  by  the  post-office  October  1,  1899,  and  by  the  customs 
seryice  December  22,  1899.  The  cost  of  construction  was  ^78,5-t5.91. 
It  is  built  of  marble  from  Sutherland  Falls,  Proctor,  Vt..  contains  a 
space  of  18-1,581  cubic  feet,  and  is  supplied  with  steam  heat  from  two 
boilers.  The  tirst  floor  is  occupied  by  the  post-office  and  the  second 
and  part  of  the  third  })y  the  customs  seryice. 

During  the  year  ended  June  30.  1899.  the  gross  postal  receipts 
aggregated  $19,616.40.  In  l.S9()  tiie  population  of  St.  Albans  was 
7,771.  and  in  1900  it  was  (1.239. 
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COURT-HOrSE  AM)  POST-OFFICE.  WINDSOR,  VT, 

This  huilditiji-  is  iucatcd  on  the  cast  side  of  Main  street,  on  u  site 
that  may  be  briefly  described  as  follows:  Beginning  on  the  east 
side  of  Main  sti-eet  at  the  southwest  corner  of  the  lot,  thence  east 
87  feet,  thence  east  by  about  -23  degrees  north  IfiS  feet,  thence  north 
75  feet,  thence  west  235  feet  to  Main  street,  thence  south  160  feet  to 
point  of  beginning.     The  rear  of  the  lot  is  surrounded  by  a  brick  wall. 

The  ground  was  secured  Septembers,  ls57,  by  purchase,  for  §4:.7<J0, 
and  the  building  was  completed  and  occupied  in  the  following  3ear, 
the  cost  of  construction  being  ^71. 3-1:7.. S2. 

The  appropriations  on  account  of  the  building  were  made  by  acts  of 
Congress  approved  August  IS.  1856.  March  3,  1857,  and  July  2.  ls(;-t, 
the  last  being  for  repairs  to  roof. 

Nine  rooms  l)esides  the  entire  second  floor  are  occupied,  they  being 
a.ssigned  to  the  po.st-office  and  United  States  courts.  The  court  room 
and  court  ofBces  are  on  the  second  floor,  the  jury  rooms  being  on  the 
first  and  third  floors.  The  building  contains  a  cul)ic  space  of  281J)0U 
feet,  and  is  supplied  with  heat  from  a  furnace  and  open  fireplaces. 

During  the  year  ended  June  30.  1899,  the  postal  receipts  amounted 
to  !^.8!t3.84.  When  the  building  was  constructed,  the  population  of 
the  village  was  about  2.n(io.  and  in  19(J0  it  was  l,65t;. 

12242—01 38 
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COURT-HOUSE,  POST-OFFICE,  ETC..  ABINGDON,  VA. 

The  building  shown  in  the  accompanying  illustration  was  authorized 
and  appropriated  for  hy  acts  of  Congress  approved  July  7,  liSSi!. 
August  7,  1882,  March  3.  188.5.  and  March  2.  1887.  A  site  was  pur- 
chased on  June  28,  1881:.  for  the  sum  of  §12.500.  which  was  exchanged 
on  January  27.  1888.  under  authority  of  the  act  last  referred  to.  for 
the  present  site  which  fi'onts  north  200  feet  on  Main  street,  and  is  2.51 
feet  deep.  It  is  bounded  on  the  west  by  an  alley.  A  contract  was 
awarded  October  ?>.  1S88.  for  the  erection  of  the  building,  and  it  was 
completed  and  occupied  November  1.  1890,  the  cost  of  construction 
being  $73,600.1:7. 

The  cubic  contents  of  the  building  are  2H6.00O  feet,  and  it  is  heated 
])y  steam.  The  nimiber  of  rooms  occupied  is  tifteeii.  they  lieiug 
assigned  principally  to  the  post-office  and  courts. 

The  gross  receipts  of  the  post-office  during  the  year  ended  June  30, 
ISyy,  were  $3,832.15.  In  1890  the  population  of  the  town  was  1,671:, 
and  in  1900  it  was  1.306. 
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CUSTOM-HDUSE  AND  POST-OFFICE.  ALEXANDRIA,  VA. 

The  .site  for  the  present  eu.stoin-house  and  post-oflice  was  pmchased 
in  ]May,  185H,  and  Septemljer.  1858,  for  the  sum  of  $16,000,  and  has 
an  approximate  frontage  of  114  feet  north  on  Prince,  and  97  feet  east 
on  St.  Asaph  streets.  The  building,  which  is  located  at  the  junction 
of  the  two  streets,  was  completed  and  occupied  soon  after  the  purchase 
of  the  land,  the  cost  of  construction  being  §57,913.64.  The  appro- 
priations for  this  building  were  made  by  acts  of  Congress  apjn'oved 
March  3,  1855,  and  June  12,  185S. 

The  cubic  contents  of  the  building  are  170,000  feet.  It  is  heated  l)y 
steam  and  is  occupied  by  the  postal,  internal  revenue,  and  customs 
services,  and  the  United  .States  courts,  twelve  rooms  being  assigned 
to  the  same. 

During  the  tiscal  year  ended  June  30,  1899,  the  internal-revenue  and 
postal  receipts  were  -^l. 454,042. '24  and  $20,066.39,  respectively.  The 
population  of  the  city  in  1870  was  13,570.  and  in  1900  it  was  14,528. 

The  tirst  custom-house  owned  by  the  United  States  in  Alexandria, 
Va.,  was  a  brick  building  located  at  the  noithwest  corner  of  Union  and 
King  streets.  It  was  purchased  in  November.  1820.  for  $6,000.  and 
sold  April  8,  1871,  for  $5,000,  under  authority  of  an  act  of  Congress 
approved  March  2,  18t'>7. 

An  act  of  July  7,  1838.  authorized  the  purchase  and  remofleling  for 
use  as  a  court-house  of  a  l)uilding  then  owned  by  the  Baidv  of  Alexan- 
dria, and  acts  of  ]\Iarch  3,  1841.  and  June  15,  1844.  appropriated  funds 
for  the  completion  and  repair  of  the  same.  The  pi'operty  was  conveyed 
to  the  State  of  Virginia  on  Maj'  31,  1847,  under  the  provisions  of  act 
of  Julv  9.  1846. 
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CiJURT-HlirSE.  PUST-(JFFll'E,  ETC..  DANVILLE,  VA. 

This  l.uildiuo-  is  located  on  the  north  side  of  Main  street  between 
Union  and  Rido-e  streets,  on  a  lot  loC  feet  i  inches  front  and  180  teet 
deep  The  cvround  was  secured  under  date  of  September  20,  1880,  by 
purchase  fo"-  the  sum  of  iBl-L,500.  A  contract  for  the  basement  and 
area  walls  was  awarded  March  7.  1881.  and  the  structure  was  com- 
pleted and  occupied   in    May.   1888.   the  cost  of   construction   bemg 

§9T.TH9..5li. 

It  is  constructed  of  red  brick,  with  red  sandstone  trmimmos.  con- 
tains a  cubic  space  of  -^.^<'.(io()  feet,  an.l  is  heated  by  a  hot-water  sys- 
tem and  open  grates.  The  number  of  rooms  occupied  is  eleven,  they 
being  assigned  principally  to  the  postal  and  internal-revenue  services 
and  the  United  States  courts.  _     ^ 

The  leo-islation  on  its  account  is  contained  in  acts  ot  Cougres.s 
approved"  February  11,  1880,  August  7,  1882,  July  7,  18Si  (ap- 
proaches), and  March  3.  1887  (approaches). 

Durimr  the  year  ended  June  30,  189;t.  the  gross  postal  receipts 
amounted  to  *2-±,580. Si.  In  1880  the  population  of  the  city  was  i  ,o2t., 
in  18'.Mi  it  was  ltt.30.!).  and  in  I'SW  it  was  hi.b-H). 
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COURT-HnrSE.  POST-OFFICE.  ETC,  HARRISONBURG.  YA. 

Thi.'^  Iniikling-  is  loouted  at  the  northeast  corner  t)f  Main  and  Eliza- 
beth streets,  on  a  plot  of  groiuid  t'l'onting-  west  15'.»  feet  on  the  former 
and  soutii  281  feet  on  the  lattei'.  Ix'ini;-  ))ounded  on  the  east  by  an  alley. 

The  land  was  secured  In"  piircliase  June  30.  1SS4.  for  §12,000.  A 
contract  for  the  erection  of  the  building  was  awarded  April  1,  188.5, 
and  the  main  structure  was  practically  completed  and  was  occujiied  l^v 
the  post-office  April  1.  1S86.  An  extension  was  authorized  by  an  act 
of  Congress  approved  ^larch  3.  1S8T.  and  the  entire  building  was  com- 
pleted and  occupied  in  188'.'.  the  cost  of  construction  ))eing!i^lo().(».57.74. 

The  lecfislation  on  its  account  is  contained  in  acts  of  Congress 
approved  July  7.  1882.  August  7.  ISSl^  July  7.  18S4,  March  3.  188.5, 
and  :\Iarc-h  3,  1887. 

The  building  is  of  red  pressed  brick  trimmed  with  Indiana  lime- 
stone, and  has  a  cubic  contents  of  129.788  feet.  It  is  heated  by  a  hot- 
water  system  and  is  occupied  by  the  postal  service  and  United  States 
courts.  In  pursuance  of  an  act  of  Congress  approved  ]\lay  28.  1896, 
the  Secretary  of  the  Treasury.  June  9,  1890,  authorized  the  use  of  the 
court  room  and  offices  l)y  the  circuit  and  county  courts  of  Rocking- 
ham Count}''  for  a  period  of  three  years,  pending  the  construction  of 
a  new  municipal  building. 

When  the  court-house,  post-office,  etc.,  building  was  tii-st  occiipied 
the  postal  receipts  amounted  to  al>f)ut  $4,000  anmially.  while  during 
the  year  ended  March  30,  1900,  they  were  $7,091.  In  1890  the  popu- 
lation of  the  town  was  2,792,  and  in  1900  it  was  3,521. 
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(•(jURT-HOnSE,  POST-OFFICE,  ETC.  LYNCHBURG.  VA. 

Thi^  huildiiu-  was  authorized  by  an  act  of  Congress  approved  June 
10  ls,s->  The  site  was  purchased  for  §13,500.  and  the  title  thereto 
vested  in  the  United  States  January  29, 1884.  It  has  a  frontage  north 
on  Ninth  street  131  feet  and  east  on  Church  street  200  feet.  The 
buildino-  was  commenced  under  a  contract  awarded  Octolier  23,  188.5, 
and  war.'onipleted  and  occupied  in  the  spring  of  1888,  the  cost  of  con- 
struction l)ein>;- !S120,288.(J5. 

It  is  in  plan  .56  feet  1  inches  by  97  feet  10  inches,  and  is  set  close  to 
the  lot  line  on  Church  street,  equally  distant  from  the  north  and  south 
ends  with  a  mail  drivewav  extending  along  both  sides  and  the  rear. 
A  retaining  wall  has  been  placed  at  the  rear,  as  the  ground  rises 
between  15  and  50  feet  from  this  point  to  the  west  line  of  the  lot. 

The  superstructure  is  of  brick  and  the  building  has  u  .-ubic  contents 
of  369,319  feet.  The  first  floor  is  occupied  entirely  by  the  post-office, 
and  the  upper  floors  by  the  United  States  courts  and  internal-revenue 
service.     The  number  of  rooms  in  the  building  is  eighteen. 

The  appropriations  on  its  account  were  approved  August  7,  1882, 
July  7,  1881,  March  3,  1885,  August  1,  1886,  and  March  30,  1888. 

The  postal  receipts  have  increased  from  about  $36,000  in  1888  to 
$48,185.61  during  the  fiscal  year  1898-99.  In  1880  the  population  of 
the  city  was  15,959,  and  in  1900  it  was  18,891. 


604 


HISTORY    OF    PUBLIC    BUILDINGS. 


HISTORY    OF    PUBLIC    BUILDINGS.  605 


COURT-HnUSE  AND  POST-OFFICE.  NORFOLK,  VA. 

This  buililins:  is*  located  at  the  southwest  corner  of  Plume  and  Atlantic  streets, 
■with  a  north  frontage  of  91  feet  on  the  former  and  an  east  frontage  of  120  feet  on 
tlie  latter. 

It  was  authorized  liy  an  act  of  Congress  approved  January  2,  1S91,  and  apiirojiri- 
ated  for  by  acts  of  ilarcli  3,  1.S91,  August  5,  1892,  March  2,  lS9o,  and  June  4,  1S97. 

The  land  was  secured  liy  purchase  February  9,  1892,  for  845,000,  aud  is  bounded 
on  the  north  142  feet  8  inches  by  Plume  street,  on  the  east  150  feet  by  Atlantic 
street,  and  on  the  south  149  feet  10  inches  by  an  alley. 

Drawings  were  submitted  in  competition  October  12,  1897,  under  the  provisions 
of  an  act  of  Feljruary  20,  1893,  known  as  the  Tarsney  Act,  and  the  award  made  to 
Messrs.  Wyatt  &  Nolting,  of  Baltimore,  ili.l.,  with  whom  a  contract  was  entered 
into  February  IS,  1898,  for  the  preparation  of  working  drawings,  etc.,  and  for  the 
local  supervision  of  the  erection  of  the  l)uilding.  A  contract  for  the  erection  of  the 
building  wa.s  awarded  December  1,  1898,  and  the  structure  wsis  completed  and 
occupied  November  15,  1900,  the  cost  of  construction  being  •$204,589.33. 

The  exterior  is  .simple,  being  a  liberal  Renaissance  treatment,  and  is  erected  on  a 
base  of  Keystone  granite  from  Pacolet,  X.  C,  in  Bedford  (Ind.)  limestone  for  the 
first  story  and  trimmings,  with  the  second  and  third  story  walls  of  brick  approxi- 
mating the  stone  in  color. 

On  the  first  floor  is  the  post-office  working  room,  with  separate  rooms  for  the 
money-order  and  registry  dejiartments;  a  large  L-shaped  public  corridor,  16  feet  wide, 
finished  in  Italian  marble  to  the  height  of  about  10  feet,  with  vaulted  ceiling;  aud 
rooms  for  the  postmaster  and  assistant  postmaster.  The  stairway  and  elevator 
inclosure,  which  is  of  marble  and  iron,  adjoins  the  Atlantic  street  entrance. 

On  the  second  floor,  adjoining  the  stairway  and  elevator,  is  the  court-room  vesti- 
bule, with  three  dooi-s  opening  into  the  court  room,  which  is  48  by  55  feet  in  plan 
and  26  feet  in  height.  The  court  room  has  adjoining  it  two  rooms  and  toilet  for  the 
use  of  the  judge.  This  room  is  wainscoted  with  martile,  tlie  door  and  window  open- 
ings being  heavily  trimmed  in  oak,  with  pediment  ami  carved  cartouches  and 
brackets.  The  ceiling  is  paneled  in  plaster.  There  is  a  gallery  over  the  main 
entrance  door.  At  the  end  of  court  room  vestibule  is  a  cortile,  50  by  50  feet  in  size, 
extending  through  the  second  and  third  stories,  with  its  arcade  surrounding  the 
floor  lights  which  light  the  post-office  working  room  below".  The  third-story  corridor 
is  supported  by  the  arcade,  which  is  of  Italian-marble  columns  and  faience  arches 
and  balustrade,  the  color  scheme  being  in  soft  yellows  and  greens,  with  touches  of 
vivid  blue  and  red.  The  ceilings  of  this  cortile  and  of  all  public  corridors  are  vaulted. 
The  finish  of  all  the  corridors  in  the  building  an<l  the  vestibule  of  the  court  room  is 
also  of  faience,  with  Italian-marble  wainscoting. 

In  the  second  story  surrounding  the  cortile  are  the  court  room,  private  rooms  for 
the  judge,  rooms  for  the  district  attorney,  the  grand  jury,  and  witnesses,  and  for  the 
clerk  of  the  court. 

In  the  third  storj'  surrounding  the  cortile  are  the  rooms  for  the  bar  library,  rail- 
way mail  service,  marshal,  and  jury. 

The  finish  of  the  offices  throughout  is  best  heart-pine  floors;  oak  wainscoting  and 
trims  to  doors  and  windows,  with  simple  plaster  cornices.  The  floors  of  all  pul>lic 
spaces,  corridors,  etc.,  are  of  mosaic. 

The  construction  of  the  building  throughout  is  fireproof,  with  the  use  of  Z  bar 
columns  and  steel  lieams  and  girders,  all  of  which  are  protected  with  brick  aud  porous 
terra  cotta,  which  material  has  also  been  used  for  the  floor  arches  and  jiartitions. 

The  building  is  lighted  by  electricity.  The  heating  is  by  steam,  indirect  to  the 
post-office  working  room,  court  room,  jury  rooms,  and  all  rooms  likely  to  contain  a 
number  of  people,  and  direct-indirect  to  all  other  rooms  and  offices.  The  entire 
building  is  ventilated  through  ducts  extending  into  vent  chambers  and  through  the 
roof,  the  movement  of  air  being  accelerated  by  steam  coils  in  .same.  Its  cubic  con- 
tents are  612,668  feet. 
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rusTOM-HnrsE.  Norfolk,  va. 

The  custom-house,  at  Norfolk.  Va.,  faces  noi'th  on  ilaiii  street  and  is 
located  on  a  site  extending  from  Main  to  Water  street,  with  a  front- 
age of  123  feet  (3  inches  on  the  former  and  111!  feet  rt  inches  on  the 
latter,  ])eing  about  250  feet  deep.  It  was  authorized  bv  acts  <^f  Congress 
approved  March  3.  1849.  and  September  80.  1850.  and  the  land  was 
purchased  July  31,  1852,  for  the  sum  of  8l3.50(i.  The  structure  was 
completed  in  ls59.  the  cost  of  construction  being  S203.903.75. 

It  is  constructed  of  granite  and  contains  a  cubic  space  of  .542.700  feet. 
Artificial  heat  is  supplied  li}-  a  hot-water  system  operated  by  one 
boiler.  Prior  to  moving  into  the  new  building  at  Norfolk  the  post- 
office  occupied  the  first  and  the  United  States  courts  the  third,  the 
second  floor  being  used  by  the  customs  service  and  other  offices. 

In  addition  to  the  above  acts,  appropriations  on  accoujit  of  the 
building  were  made  by  acts  of  July  21,  1852.  March  3,  1853,  May  15, 
ISoti.  August  18.1856.  June  12.  1858.  and  June  IC.  1880  (outstanding 
liabilities). 

The  gross  postal  receipts  for  the  year  ended  June  30,  1899.  were 
§!106,9(i4.29.  and  the  value  of  the  exports  during  that  period  was  about 
fe^l3.000,0ou.  "When  the  building  was  constructed  the  population  of 
the  city  was  l)etween  14.0n0  and  lo.ooo:  in  l'.»no  it  was  4(i.t;24. 

Prior  to  the  construction  of  this  building  the  (Tovernment  owned 
and  occupied  for  customs  purposes  a  building  U)cated  on  a  plot  of 
ground  bounded  on  the  north  by  Water  street,  east  by  Church  street, 
south  by  Navison  street,  and  west  by  vSouthwait  street  or  old  Custom- 
House  lane.  The  land  was  purchased  December  20.  1817,  for  ^'.<.(M»o, 
and  the  building  erected  from  funds  transferred  from  the  appropria- 
tion for  "'Custom-houses  and  public  warehouses.'"  The  building  was 
destroyed  during  the  civil  war.  and  the  property  was  sold  August  8, 
1874.  for  §8.800,  under  authoritv  of  an  act  of  March  2,  1867. 
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CrSTIlM-HOrSE  AND  POST-OFFICE,  PETERSBURG,  VA, 

The  buildiny-  shown  in  the  :U'coiniwnyino-  illustnition  i.s  looiitcd  on 
the  southeast  corner  of  Tal>l)  and  Union  streets,  on  a  plot  of  ground 
purchased  April  IS.  18.".(i.  for  the  -uni  of  !i!15.00().  The  site  has  a 
frontage  of  100  feet  north  on  Talih  street  and  l-i'J  feet  8  inches  west 
on  Tnion  street.  The  Imildiny-  was  authorized  and  appropriated  for 
by  arts  of  Congress  approved  August  4,  185-t,  and  March  3,  1857. 
It  was  connnenced  in  1856  and  completed  in  1859,  the  cost  of  construc- 
tion beini;-  ?^S4.<i(U. 88.  It  was  first  occupied,  however,  in  SexJteniber, 
1858.  while  still  in  an  untinished  condition.  The  exterior  walls  are 
constructed  of  Petersburg  granite  and  the  structure  contains  a  space 
of  124,000  cul)ic  feet. 

In  1871  improvements  and  repairs  were  made  at  a  cost  of  *?10.000, 
undci-  authority  of  an  act  of  July  15,  1870.  The  building  is  heated 
l>v  a  hot-water  system  and  is  occupied  by  the  postal,  customs,  and 
internal-reveiuu^  services,  the  former  occupying  the  entire  first  floor. 

During  the  year  ended  June  30,  1809,  the  internal-revenue  and 
postal  receipts"  amounted  to  $3,361,808.84  and  $27,467.62,  re.spec- 
tively.  In  1860  the  population  of  Petersburg  was  18.266,  and  in  1900 
it  was  21,810. 
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CUSTOM-HOUSE  AND  POST-OFFICE,  RICHMOND,  VA, 

Tills  building-  is  located  on  Main  street,  lietween  Ninth  and  Tenth, 
and  extends  north  to  Bank  street.  The  site  was  secured  I)}-  purchase 
August  S,  1853.  for  the  sum  of  $61,0U0,  and  has  a  frontage  of  140  feet 
by  182  feet  deep.  The  structure  was  completed  and  occupied  in  ls.5,s, 
the  cost  of  construction  being  lj>19;-i. 7.57.3.5. 

The  appropriations  on  account  of  the  original  building  were  made 
by  acts  of  August  30,  1S,52,  August  4.  l85i.  and  April  2(i.  I,s70 
(repairs). 

Under  appropriations  made  l)y  acts  of  Congi-ess  approved  February 
26,  1886,  March  3,  1885.  March  30,  1888,  and  October  2,  1888,  the 
building  was  extended  on  tho  Bank  sti'eet  front  and  two  wings  were 
added  on  the  ]Main  street  front,  the  work  being  commenced  in  1886 
and  completed,  with  alterations,  repairs,  etc..  in  1889.  at  a  total  cost 
of  about  §196,0(1(1. 

The  structure  is  built  of  granite  and  contains  a  space  of  562,228 
cubic  feet.  It  is  occupied  principally  I)y  the  postal,  customs,  and 
intei-nal-re\-enue  services,  and  the  United  States  courts,  and  is  heated 
by  a  hot-water  sj'stem  operated  bj-  two  boilers. 

During  the  year  ended  June  30,  1899,  the  postal  receipts  amounted 
to  11^230.542.56.  In  1870  the  population  of  the  city  was  51,038,  and  in 
1900  it  was  85.050. 

Bank  street,  which  bounds  the  building  on  the  north,  is  about  on  a 
level  with  the  second-tloor  line.  ()n  the  opposite  side  of  this  street  is 
the  capitol  park,  which  extends  to  and  surrounds  the  capitol  building, 
shown  in  the  accompanying  illustration.  The  tower  at  the  left  and 
rear  of  the  capitol  is  on  the  city  hall.  The  building  in  the  foreground 
at  the  right  of  the  custom-house  and  post-otfice.  on  ]\Iain  street,  is  that 
of  the  Mutual  Life  Assurance  Society  of  Virginia. 

During  the  civil  war  this  custom-house  and  post-office  was  occupied 
by  the  treasury  department  of  the  Confederate  government,  and  a 
room  on  the  third  floor  was  used  as  an  office  by  Jefferson  Davis. 
It  was  also  in  this  building  that  the  grand  jury  of  the  United  States 
circuit  court  on  May  Ki,  18(;6,  indicted  President  Davis  for  treason, 
and  on  May  13,  1867,  he  was  brought  lun'e  on  a  writ  of  habeas  corpus 
and  was  released  on  bail. 
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PnST-nFFIPE,  ROANOKE,  VA. 

This  buildiiia'  is  located  oti  tiie  northeast cornerof  Henry  and  Church 
streets,  on  a  plot  of  ground  fronting  west  1(»U  feet  on  the  former  and 
south  125  feet  on  the  hitter. 

It  was  authorized  by  an  act  of  Congress  approyed  February  24.  1S91. 
and  appropriated  for  by  an  act  of  ^Nlarch  3.  1.S91.  The  site  was  pur- 
chased February  6. 1893.  for  the  sum  of  $13,125,  and  the  building  was 
commenced  under  a  contract  awarded  October  2,  189-1.  being  com- 
pleted and  occupied  February  28.  1897.  The  cost  of  construction  was 
$61,766.20.  Salem  (Ind.)  lime-stone  is  used  for  the  basement  and  area 
walls,  steps,  etc.,  and  trimmings  for  the  red  brick  in  the  superstruc- 
ture. The  building  contains  a  space  of  216,000  cubic  feet,  and  is  heated 
by  a  hot-water  system  operated  by  one  boiler.  It  is  occupied  mainly 
by  the  postal  and  internal-reyenue  seryices,  the  former  being  located  on 
the  first  floor. 

During  the  year  ended  June  3(>.  1899,  the  gross  postal  receipts 
amounted  to  |3i.372.29.  In  1890  the  population  of  the  city  was 
16,159,  and  in  1900  it  was  21,i95. 


r,i4 


HISTORY    OF    PUBLIC    BUILDINGS. 


HISTORY    OF    PUBLIC    BUILDINGS.  615 


POST-nFFK'E.  STAUNTON,  VA. 

The  post-offii-e  ;it  .Stiiuiitdii,  Va.,  is  loeuted  on  the  northeast  eonier 
of  Lewis  and  Frederiek  streets,  on  a  phit  of  oround  fronting  west  166 
feet  6  inches  on  the  former  and  south  130  feet  on  the  latter.  The  land 
was  secured  by  purchase  March  14,  IS!*:.',  for  ^12.5oo.  The  l)uilding, 
which  was  authorized  and  appropriated  for  liy  acts  of  Conj-ress 
approved  Januar\'  26.  lsi»l.  and  March  3,  1S91,  respectively^  was  com- 
menced under  a  contract  awarded  April  17,  1893,  and  completed  and 
occupied  November  27, 189-1.  the  cost  of  construction  l)eino-§62,'il2.96. 

It  is  -17  by  82  feet  in  plan  and  has  a  contents  of  about  2.5i),000  cubic 
feet.  The  entire  basement,  except  toilet  room,  which  is  marlile,  is  cov- 
ered with  concrete  flooring-,  the  other  stories  being  floored  with  niaible 
and  wood.  On  the  first  floor  is  located  the  post-otfice.  which  has  a 
main  working-  room  of  33  by  55  feet.  This  room  is  separated  fi-om 
the  corridor  or  public  lobby  b}'  a  screen  of  white  oak  which  extends 
along  the  Frederick  street  side  55  feet  and  i-eturns  16  feet  to  the  yjost- 
master's  private  room  and  stair  hall  at  the  east  and  west  ends,  respec- 
tively, the  latter  being  at  the  left  of  the  Lewis  street  entrance.  The 
second  floor  is  laid  ofl'  into  five  oifice  rooms,  two  toilet  rooms,  and  cor- 
ridor, and  is  occupied  by  the  United  States  marshal  and  the  internal- 
revenue  service.  This  story,  as  well  as  the  first,  is  finished  generally 
in  white  oak,  while  the  basement  and  attic  are  in  white  pine.  The 
vault  on  the  second  floor  and  that  connected  with  the  post-otfice  work- 
ing room  on  the  first  floor  is  of  fireproof  construction.  Steam  heat 
is  supplied  throughout  by  direct  and  indirect  radiation. 

During  the  years  189-4  and  1899  the  postal  receipts  amounted  to 
§19,949.33  and  §19,118.54,  respectively.  In  1890  the  population  of 
the  city  was  6,975,  and  in  1900  it  was  7.289. 
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crSTOM-HOrSE  AND  I'OST-UFFK'E,  PORT  TOWNSEND.  WASH. 

I'lider  date  of  December  :n.  ls.s5.  the  United  State.s  purchased,  for 
the  sum  of  §9.00n,  as  a  site  for  this  building-  a  block  of  ground^  220 
feet  square,  bounded  on  the  north  by  Jeflerson  street,  south  l)y  AVash- 
inoton  street,  east  l)y  Harrison  street,  and  west  l)y  Van  Buren  street. 

A  contract  for  the  masonry  was  awarded  April  Iti.  1887.  and  the 
basement  walls  had  been  built,  when,  in  view  of  legislation  authorizing 
a  larger  })uilding.  it  became  necessary  to  discontinue  work  on  the  site 
and  to  modify  the  plans.  On  August  1.  1889.  a  new  contract  was 
entered  into  for  making  such  changes  and  extensions  to  the  V)asement 
walls  as  were  required"  l)y  the  moditied  plans,  and  the  building  was 
completed  and  occupied  March  1.  18V»K.  the  cost  of  construction  being 
^241.822.81.  It  is  constructed  of  sandstone  from  the  Chuckauut 
quarries.  Bellingham  Bay.  Washington,  and  has  a  cubic  contents  of 
704:.550  feet.  The  main  ajtproach  is  from  Washington  street,  there 
l)eing  public  entrances^also  from  Van  Buren  and  Harrison  streets.  The 
building  is  provided  with  a  steam  heating  apparatus  operated  by  two 
boilers,  and  is  occupied  princiiially  by  the  postal,  customs,  and  hydio- 
graphic  services  and  shipping  commissioner. 

Appropriations  on  its  account  were  made  by  acts  of  Congress 
approved  March  3,  1885,  August  4.  188H.  March  ?.o,  1888.  Octol)er  19, 
ISSS.  and  August  23.  18'.)1:  (approaches,  etc.). 

Durinc^  the  years  1893  and  1899  the  postal  receipts  amounted  to 
^6,698.95  and  |.5,4U3.61.  respectively.  In  these  years  the  total  value 
of  imports  and  exports  at  this  port  were  §.5.943.14:5  and  $22,254,930, 
respectively.  The  population  of  the  city  in  1890  was  4,558,  and  in 
1900  it  was  3.443. 
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POST-OFFICE.  COURT-HOUSE.  ETC,  CHARLESTON.  W,  VA, 

This  building  is  located  between  Summer  and  Capitol  streets,  on  a 
plat  of  oround  l)ounded  on  the  northwest  157  feet  by  the  former  and 
on  the  southeast  162  feet  b}-  the  latter,  the  distance  between  the  two 
streets  being  about  258  feet.  In  front  of  the  l)uilding,  extending 
from  Capitol  to  Svmimer  street,  and  adjoining  business  houses  on  the 
southwest  side,  is  a  public  thoroughfare  about  25  feet  wide,  for  use 
of  pedestrians  only.  The  greater  portion  of  this  passageway  is  on  the 
Government  lot. 

The  ground  was  secured  b\'  purchase  May  3,  1881.  for  the  sum  of 
$8,000,  and  the  building  was  commenced  under  a  contract  awarded 
August  111,  1,SS1.  It  was  occupied  in  the  winter  of  1SS3.  although 
then  not  entirely  completed.  .Subsequently,  on  December  l-t.  ISSS,  a 
contract  was  awarded  for  the  erection  of  an  extension  on  the  north- 
west end  of  the  building,  which  extension  was  carried  from  a  line 
adjoining  the  circular  projection  of  the  main  fayade.  This  work  was 
completed  in  the  summer  of  1889. 

The  cost  of  the  building  as  originally  constructed  was  !?8().87l'.-i-0, 
and  of  the  extension  $5:3, UOO.  The  legislation  on  its  account  is  con- 
tained in  acts  of  Congress  approved  April  9,  1S80,  August  7,  1882 
(approaches),  July  7,  18S-1:  (watei-  supply,  etc.),  ]\larch  3.  1885  (out- 
standing liabilities),  and  ]\lay  1,  1888  (extension). 

The  building  contains  a  space  of  308,200  cubic  feet,  is  he.atcd  by  hot- 
water  system  and  open  grates,  and  is  occupied  by  the  postal  service 
and  United  States  courts,  the  first  floor  being  assigned  to  the  former 
and  the  second  floor  to  the  latter. 

During  the  year  ended  June  3<).  1899,  the  gross  postal  receipts 
amounted  to  $30,217.63.  In  1880  the  population  of  tlie  city  was  ^,192, 
in  1890,  6.7-1:2.  and  in  1900  it  was  11,099. 
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roruT-HorsE,  post-office,  eti'.,  clahksbuko,  w,  va. 

Acts  of  Coiijjrcss  uiqn'ovcd  March  H,  1885,  July  30.  issi;,  and  Sep- 
tember 30,  IS'.to.  authorized  and  made  appropriations  for  the  construc- 
tion of  a  public  building-  at  Clarksburg,  W.  Va..  for  the  accommoda- 
tion of  the  United  States  courts  and  post-office  and  for  other  branches 
of  the  (iovernment  service. 

The  site  was  secured  by  purchase  .-Vugust  4,  188.5.  for  the  sum  of 
$3,500,  and  is  bounded  on  the  north  itl  feet  b\-  Pike  street  and  on  the 
west  loo  feet  by  Third  street.  The  e.xcavati(jns  were  made  and  the 
foundations  and  basement  wails  constructed  by  day  labor  employed  l)y 
the  Government.  A  contract  for  the  erection  of  the  superstructure 
was  awarded  June  8,  1887,  and  the  building  was  practically  completed 
and  occupied  in  November,  1888.  Some  items  remaining  untinished 
were  completed  in  the  latter  part  of  1890,  the  total  cost  of  construc- 
tion being  !t^7it,S:i;s.51. 

The  building-  is  of  red  brick  with  stone  trimmings,  resting  upon  a 
stone  base,  and  has  a  contents  of  2!i<i,700  cubic  feet.  It  is  heated  by 
steam  from  one  boiler,  and  is  occupied  by  the  postal  and  internal- 
revenue  services  and  the  United  States  courts. 

In  1889  the  postal  receipts  amounted  to  about  $7,000  and  during  the 
year  ended  June  30,  1899.  they  were  $10,899.09.  In  1890  the  popula- 
tion of  the  town  was  3,0OS,  and  in  1900  it  was  •4,050. 
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ClirRT-HOUSE  AND  POST-OFFICE.  MARTINSBURG,  W.  VA, 

This  buildiiio-  -wiis  authorized  by  an  act  of  Congress  approved  June 
it.  1890.  The  site  was  purchased  August  2G,  1891,  for  |9,:i20.  and  is 
hounded  on  the  south  15;->  feet  liy  King  street  and  east  lOS  feet  bj' 
Maple  avenue.  A  proposal  was  accepted  March  10. 1892.  for  the  exca- 
vation for  foundations,  and  the  structure  was  completed  and  occupied 
in  1895.  the  cost  of  construction,  including  approaches  which  were 
completed  in  lS!t(i.  being  ^8(».04:0.76. 

The  building  is  rectangular  in  plan,  the  extreme  dimensions  being 
88  by  46  feet,  and  contains  a  space  of  357,753  cubic  feet,  the  exterior 
walls  being  faced  with  ix'd  pressed  brick,  trimmed  with  stone  and  terra 
cotta.  The  entire  first  floor  (except  over  boiler  room,  vaults,  lookouts, 
etc..  which  are  of  brick  arches  on  iron  beams),  and  the  second,  third, 
and  fourth  floors,  ceilings,  roofs,  dormers,  stairs,  mailing  platform 
inclosure,  etc.,  are  framed  in  wood,  the  character  of  the  lumber  Ijeing 
pine.  The  floors  of  the  public  lobby  and  stair  hall  in  the  first  story 
are  laid  with  marble  tiles,  all  other  floors  being  of  ma))le.  The  first 
story  is  occupied  by  the  post-otfice,  the  main  entrance  to  which  is  on 
King  street,  this  being  the  front  shown  in  the  accompanying  illusti-a- 
tion.  The  public  lobby  adjoining  this  entrance  is  12  feet  in  width  and 
extends  along  the  King  street  side  from  the  west  end  of  the  building, 
and  is  separated  from  the  post-office  working  room  Ijy  a  white-pine 
screen.  Access  to  the  upper  stories  is  obtained  by  the  stairs,  located 
at  the  southeast  corner,  adjoining  the  Maple  avenue  enti'ance.  On  the 
second  stoi'v  there  are  six  oiBce  rooms  assigned  to  the  United  States 
court  officials  and  the  internal-revenue  service,  and  on  the  third  flooi-  are 
located  the  court  room  (33  feet  *J  inches  by  46  feet),  offices  of  the  judge 
and  clerk  of  the  court,  and  the  court  library.  Tlie  building  is  pro- 
vided with  two  fireproof  vaults,  one  on  the  first  and  one  on  the  second 
floor,  and  is  equipped  with  a  low-pressure  steam  heating  apparatus, 
with  direct  and  indirect  radiation. 

The  appropriations  on  account  of  the  building  were  made  by  acts  of 
Congress  approved  August  30,  1890,  March  3,  1891,  August  23,  1894, 
and  June  11.  1896. 

During  the  year  ended  June  30.  1899.  the  gross  postal  receipts 
amounted  to  Slo.848.26.  In  1890  the  population  of  the  city  was  7,226, 
and  in  19n()  it  was  7,564. 
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COURT-HOrSE  AND  POST-OFFICE,  PARKERSHrRd.  W.  YA. 

All  iict  of  Congre.-^s  approvod  March  o.  IMS.  authorized  this  build- 
ing and  made  an  appropriation  therefor.  November  25,  1873,  the 
site  was  purchased  for  the  sum  of  f  17,650.  It  is  on  the  southwest  cor- 
ner of  Fifth  and  Julianna  streets,  with  a  north  frontage  of  170  feet 
on  the  former  and  an  east  frontage  of  176  feet  6  inches  on  the  latter. 
The  west  side  of  the  lot  is  l)ounded  liy  an  alley. 

The  Iniildino-  was  occupied  Fel)ruary  1,  1878,  and  finally  completed 
about  a  vear  later,  the  cost  of  construction  being  Sl'-23.05'.i.03.  It  is 
built  of  brick,  trimmed  with  >lone.  and  has  a  contents  of  585,-iOO  cubic 
feet;  is  provided  with  a  hot  water  heating  system  supplied  by  one 
boiler,  and  with  a  hydraulic  passenger  elevator.  Th.^  tirst  floor  is 
occupied  by  the  post-otlice  and  the  other  floors  V>y  the  internal-reve- 
nue service.  Weather  Bureau,  and  the  United  States  courts,  the  entire 
third  floor  l)eing  assigned  to  the  judicial  liranch  of  the  pul)lic  service. 

In  addition  to  the  act  above  referred  to,  appropriations  on  its  account 
were  made  by  acts  of  March  .3,  1875,  July  31,  1876,  :March  3.  I.s77, 
May  3,  1878.  and  June  2t>,  1878. 

During  the  vear  ended  June  30,  ISltit,  the  internal-revenue  and 
postal  receipts"  amounted  to  $1,430,106.57  and  S31..175.t>9,  respec- 
tively. In  1870  the  population  of  Parkersburg  was  5,54*;,  an.l  in  1900 
It  was  11.703. 
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CUSTOM-HOUSE.  WHEELING,  W,  VA. 

This  Iniilding  is  located  on  a  .site  132  feet  squure,  bounded  on  the 
west  by  Market  street  and  on  the  south  by  Sixteenth  street. 

The  land  was  secaired  by  purchase  February  16.  1S56.  for  $ii().500. 
and  the  building  was  completed  and  occupied  in  ISHO.  the  cost  of  con- 
struction being  §96.618.64.  The  walls  of  the  superstructure  are  of 
a  local  sandstone.  The  appropriations  on  its  account  were  made  l)y 
acts  of  Congress  approved  August  4.  1S54,  and  June  25.  1S60.  the  lat- 
ter lieing  for  furniture. 

Under  authority  of  an  act  approved  October  2.  1S8S.  a  contract  was 
awarded  June  lu,  18Si».  for  alterations  and  repairs  to  the  l>uilding, 
which  included  the  construction  of  a  semicircular  addition  on  the 
.south  end. 

The  building  contains  a  cubic  space  of  3H2,10(i  feet  and  is  provided 
with  steam  heat.  The  number  of  rooms  occupied  is  twenty,  they 
beiny-  assigned  principally  to  the  postal  and  internal-revenue  services 
and  the  United  States  courts. 

During  the  year  ended  June  30,  1899,  the  grcss  postal  receipts 
amounted  to  §87.667.96.  In  1860  the  population  of  the  city  was  1-4.1  isS: 
in  1870.  19,280,  and  in  1900  it  was  38,878. 
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POST-IJFFICE.  ASHLAND,  WIS. 

This  building-  wus  iiuthorized  by  ;in  at-t  of  Congress  approvod  ]\Iay 
22,  1890.  and  appropriated  for  by  acts  of  August  30.  18'.mi.  mid  March 
3.  1891. 

It  is  located  on  the  northwest  corner  of  Second  street  and  Sixth 
avenue,  on  a  plot  of  ground  fronting  south  100  feet  on  the  former  and 
east  300  feet  on  the  latter,  which  ground  was  secured  by  ]iurciiase 
October  3,  1891,  for  $6.(100.  A  contract  for  its  erection  was  awarded 
August  15.  1892,  and  it  was  completed  and  occupied  in  ]May,  1894, 
the  cost  of  construction  being  §^93.940. 63.  The  walls  of  the  super- 
structure are  of  Lake  Superior  l)rownstone  (Potsdam  sandstone)  from 
the  Prentice  Quarry  at  Houghton,  AVis. 

The  building  consists  of  basement,  two  stories,  and  attic,  has 
extreme  dimensions  of  52  by  80  feet,  and  contains  a  space  of  251.713 
cubic  feet.  The  first  floor  is  of  fireproof  construction,  with  brick 
arches  sprung  l)etween  iron  beams,  the  soffits  of  which  are  protected 
by  specially  molded  skewbacks.  and  the  cokunns  supporting  the 
second  floor  protected  with  terra  cotta.  The  other  floors  and  roof  are 
framed  in  wood.  The  finishing  lumber  of  the  basement  and  attic 
stories  is  white  pine,  and  of  the  first  and  second  stoi'ies.  including 
main  stairs,  both  sides  of  the  post-office  screen,  vestilndes.  etc..  (juar- 
tered  white  oak,  and  window  frames,  sash,  and  trim,  of  white  pine. 
All  the  floors  of  the  first,  second,  and  third  stories  are  laid  with  niaj)lt\ 
except  the  pulilic  loV)])y  and  stair  hull  in  the  first  story  and  the  toilet 
room  in  the  second  story,  which  arc  tiled  with  marble  having  a  white 
field  and  dark  borders. 

The  first  floor  is  occupied  entirely  by  the  post-office,  the  ))ublic' 
lobby  being  approached  direct  tiy  the  Sixth  avenue  entrance.  At  the 
southeast  corner,  comnnuiicating  with  the  Second  street  lobl>y.  is  the 
stair  hall,  extending  to  the  upper  stories.  The  second  floor  is  laid  ofl 
into  seven  offic-e  rooms,  which  are  occupied  by  officials  of  the  United 
States  land  office  and  the  Indian  service.  Steam  heat  is  supplied 
throughout. 

The  postal  receipts  during  the  year  ended  June  3(1,  1899,  were 
116,872.25.  The  population  of  the  city  has  increased  from  9,956  in 
1890  to  13.071  in  1900. 
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COURT-HOUSE.  POST-OFFICE.  ETC,.  LA  CROSSE,  WIS. 

Provision.s  for  this  building'  :irc  fontained  in  lifts  of  Congress 
approved  February  2S,  1S85,  and  March  3, 1SS7.  The  .site  was  securec 
by  purchase,  October  1!»,  1885,  for  the  sum  of  ^12,000.  It  fronts  west 
on  Fourth  street  180  feet,  south  on  State  street  150  feet,  and  is  bounded 
on  the  east  by  a  21-foot  alle}'.     The  streets  are  each  66  feet  wide. 

A  contract  for  the  erection  of  the  })uildiny  was  awarded  June  4, 188S, 
and  the  structure  was  completed  and  occupied  in  April.  1890,  the  cost 
of  construction  l)einy  6134.822. 9-t. 

The  l)uilding'  covers  an  area  of  102  by  5C)  feet  and  rests  on  a  concrete 
foundation  on  sandy  soil,  with  basement  walls  of  rock-face  ashlar 
and  the  superstructure  faced  with  pressed  brick  with  sandstone  and 
molded  brick  trimmings  and  terra-cotta  panels.  Entrance  steps, 
platforms,  pier  caps,  etc.,  are  of  g-nxnite.  In  the  construction  of  the 
iJoors,  the  first  is  of  iron  beams  with  brick  arches,  the  second  of  iron 
Vjeams  with  wooden  joists,  and  the  third,  and  also  the  roof,  of  wood 
framing  throughout.  The  first  and  second  story  corridors  are  tiled. 
The  first  floor  is  occupied  by  the  post-oflice,  and  the  second  and  third 
floors  by  the  United  States  courts  and  court  otficials  and  officials  con- 
nected with  the  customs  and  internal-revenue  services.  United  States 
Engineer  Corps,  and  the  Weather  Bureau.  The  building  has  a  con- 
tents of  45:-],2!:tO  cubic  feet,  and  is  supplied  with  steam  heat  throughout 
by  direct  and  indirect  radiation  from  an  apparatus  operated  by  one 
boiler. 

The  gross  postal  receipts  during  the  years  1890  and  1899  were 
$38,156.46  and  §71,212.97,  respectively.  The  internal-revenue  receipts 
during  the  latter  year  were  about  $375,000.  In  1890  the  population 
of  the  city  was  25,090,  and  in  1900  it  was  28,895. 
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COURT-HOUSE  AND  POST-OFFICE.  MADISON,  WIS. 

•Vn  act  of  Coiifri-ess  approved  March  3.  1857.  authorized  the  con- 
struetion  of  a  court-house  at  Madison.  Wis.,  and  made  an  appropria- 
tion of  $50,000  for  the  performance  of  the  worlv.  This  was  suitple- 
niented  bv  an  act  of  July  ^0,  1868.  which  authorized  the  construction 
of  a  huikiino-  for  the  accommodation  of  the  United  States  courts  and 
post-office,  -.md  appropriated  an  additional  $50.0( i(  i.  Subsequent  appn .- 
priations  on  account  of  tlie  buildiny- were  made  liy  acts  approved  .lulv 
25,  1868.  ^Nlaivh  3.  ls6U  (v.  15.  pp.  3o5  and  313).  April  I'o.  is.O,  -luly 
15,  1870,  and  March  3,  1871. 

On  May  17.  1867.  the  site,  on  the  north  corner  ot  \\  isconsm  ayenue 
and  MitH"in  street,  was  donated  to  the  Goyernment.  and  work  on  the 
buildino-  was  commenced  in  the  latter  part  of  that  year.  It  was  com- 
pleted and  oiH'upied  in  tlu'  summer  of  1871.  and  cost  $339,082^(4. 

llx  authority  of  an  act  of  Congress  approved  June  10,  18.2,  addi- 
tional oTound"  on  the  northwest  and  northeast  sides  ot  the  building- 
was  purchased  August  2S.  1S73.  for  the  sum  of  $11,000.  A^  ith  this 
latter  purchase  the  frontaue  of  the  site  was  increased  tol'.t8  feet  south- 
west on  Wisoonsin  avenue  and  132  feet  southeast  on  Mifflm  street. 

The  building-,  having  a  cubic  contents  of  al>out  512.ooo  feet,  is  a 
substantial  stone  structure  covering  an  extreme  area  of  lo'.i  l)y  6;>  teet, 
and  is  set  close  to  the  lot  line  on  l)oth  streets,  thus  leaving  consider- 
able open  space  at  the  rear,  which  is  utilized  as  a  driveway  tor  mail 
wao-ons.  etc.     On  the  tirst  floor  is  located  the  city  post-office,  with  its 
maTn  workino-  room  in  the  central  portion  and  the  postmaster  s  private 
office  and  money-order  and  registry  division  at  the  northwest  end. 
The   Wisconsin  "avenue   entrance   leads    directly  into  the   post-office 
lobby,  which  is  12  feet  wide  and  extends  along  this  side  of  the  building 
from  'the  money-order  and  registry  division  at  the  west  corner  and 
returns  at  the  southeast  end  to  the  stair  hall,  which  is  approached 
direct  also  from  the  ^Mifflin  street  entrance.     This  stair  hall  communi- 
cates with  the  second  and  third  stories.     There  are  on  the  second  floor 
eleven  office  rooms  opening  into  a  15-foot  corridor  extending  trom  the 
stair  hall  -at  the  southeast"  end  to  another  stairway  at  the  northwest 
end    which  latter  extends  only  between  the  second  and  third  'atones 
and  affords  direct  access  to  the  private  quarters  of  the  court  officials 
on  the  uiiper  floor.     The  second  Hoor  is  occupied  prmcipally  by  offi- 
cials of  th.>  Internal-Kevenue  Service.     The  third  floor  was  designed 
and  arranged  for  the  United  States  courts  and  court  officers,  the  court 
room,  which  is  4(1  by  60  feet  and  24  feet  high,  with  vaulted  ceding. 
occupying  the  main  "central  pavilion  and  the  offices  of  the  ]udoe.  court 
library,  etc..  being  in  the  northwest  and  southeast  wings.     There  are 
nine  rooms  on  this  floor,  including  the  court  room,  which  are  used  tor 
court  purposes.     The  attic  oyer  the  wino's  is  approached  by  narrow 
stairs  and  lighted  and  ventilated  by  the  circular  windows  m  the  man- 
sard roof.  ,., 

The  population  of  the  city  of  INIadison  has  increased  steadily  since 
the  building  was  completed-^in  1870  it  being '.•.176:  in  1880  10.324:  in 
1890.  13,426.  and  in  IHOO.  19.164.  During  the  year  ended  June  oO. 
1899.  the  postal  receipts  amounted  to  $63,897.12. 
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POST-OFFICE.  COURT-HOUSE  AND  CUSTOM-HOUSE,  MILWAUKEE.  WIS. 

This  Imildiiig  occupies  the  block  bounded  on  the  north  b}-  Wisconsin 
street,  south  by  Michigan  street,  east  by  Jackson  street,  and  west  by 
Jefl'erson  street,  the  main  facade  being-  on  the  former. 

The  land  was  secured  by  condemnation  proceeding-s.  the  total  award 
being  $888,354,  which  was  paid  October  81,  189<».  The  north  and 
south  frontage  is  -2.58  feet  '.»  inches,  and  the  east  and  west  frontage 
3<in  feet  -2  inches.  The  excavations  were  conmienced  under  a  contract 
awarded  April  18.  18;'2.  aiifl  the  building  was  occupied  April  22,  18!»9, 
the  cost  of  construction  lieing,  on  June  oH,  U»UU,  §1,482,210.81.  Leg- 
islation authorizing  and  governing  its  construction  is  contained  in  acts 
of  Conuress  api^roved  January  21,  1889,  August  30,  1890,  March  3, 
1891,  and  June  4,  1S97. 

The  Iniilding  is  constructed  of  Blount  Waldo  granite,  from  Frank- 
fort. Me.,  and  is  tirepi-oof  throughout.  It  is  2o4  by  22-t  feet  in  plan, 
and  has  a  cubic  contents  of  8,877.0ti.5  feet.  There  are  about  one  hun- 
dred and  twenty-tive  offices  and  other  necessary  rooms,  all  equipped 
with  every  modern  appliance  for  lighting,  heating,  and  ventilating. 
The  first  floor  is  occupied  entirely  hy  the  post-office  and  the  third  floor 
by  the  I'nited  .States  courts.  The  second,  fourth,  and  flfth  floors  are 
occupied  by  other  offices,  principally  customs,  internal  revenue,  LJnited 
States  engineers,  and  ^^'eather  Bureau.  The  public  vestibules,  lol)- 
Viies,  and  corridors  are  linished  in  marble  and  mosaics,  while  the  wall 
decorations  were  specially  designed  on  the  building.  The  district- 
court  room  is  decorated  in  marble.  East  India  mahogany,  and  frescos 
in  an  harmonious  blending  of  greens,  reds,  and  turquoise  blues.  It  is 
one  of  the  liandsomest  court  rooms  in  the  country.  The  circuit-court 
room  is  worked  out  entirely  in  oak,  with  elaborately  carved  historic 
and  eml)lematic  panels.  This  room  is  37  by  59  feet,  and  is  a  flne  exam- 
ple of  modern  Romanesque  interior  treatment.  There  is  also  a  law 
library,  finished  in  mahogany,  for  the  accommodation  of  the  court 
officials.  In  the  larger  otSce  rooms  there  are  fireplaces  finished  with 
marble  mantels.  The  building  is  supplied  with  a  steam  heating  appa- 
ratus and  mechanical  ventilation,  two  hydraulic  passenger  elevators, 
and  two  hydraulic  mail  lifts,  operated  l)y  power  from  two  batteries  of 
eight  horizontal  return  tubular  boilers. 

The  gross  postal  and  internal-revenue  receipts  during  the  year  ended 
June  3n,  1899.  were  >^59(^.770.52  and  88,391.o4:ri.3(i.  respectively.  In 
1S90  the  population  of  the  city  was  204:, -tOS,  and  in  1900  it  was  285,815. 

Prior  to  the  erection  of  this  building  the  Government  owned  and 
occupied  as  a  custom-house,  post-office,  etc.,  a  building  located  on  the 
northwest  corner  of  Wisconsin  and  JMilwaukee  streets.  It  was  author- 
ized by  an  act  of  Congress  approved  August  4, 1854.  and  was  completed 
and  occupied  January  4.  1859.  Under  authority  of  an  act  of  5larch 
8,  1891.  the  property  was  sold  Decemlwr  16,  1891,  for  S^25»;,( !(((»,  and 
the  proceeds  turned  into  the  fund  for  the  construction  of  the  new 
l)uilding.  excepting  such  portion  as  was  required  to  pay  for  the  rental 
of  the  old  building,  the  same  lieing  occupied  by  the  Government  offices 
until  the  new  Iwildino-  was  completed.  The  rental  was  made  available 
by  an  act  of  July  28,'  1892. 
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cnrRT-HOUSE,  POST-OFFICE.  ETC.,  OSHKO.<H,  WIS. 

This  buildino-  is  located  on  the  northwest  corner  of  Jefl'erson  avenue 
and  Washiiioton  street,  fronting  south  on  the  latter.  It  was  author- 
ized and  appropriated  for  by  acts  of  Congress  approved  July  i!8.  1886, 
iSIarch  2.  1889,  and  April  -i,  1890,  the  last  appropriation  being  for 
vault  doors. 

The  site  was  secured  ))y  purchase  April  29,  1887,  for  $lO,()(»o,  and 
has  a  frontage  of  99  feet  south  on  Washington  street  and  186  feet  east 
on  Jefferson  avenue.     It  is  hounded  on  the  west  l)y  an  alley. 

The  building  was  commenced  under  a  contract  awarded  June  4.  1888, 
and  was  completed  and  occupied  in  April,  1890,  the  cost  of  construc- 
tion being  -192,218.22.  It  is  constructed  of  l)rick,  with  stone  basement 
and  trimmings,  and  has  a  contents  of  3-13.280  cubic  feet. 

At  the  left  of  the  main  or  Washington  street  entrance  is  the  money- 
order  and  registry  room,  and  at  the  right  is  the  stairway  leading  to 
the  upper  floors,  the  public  lobby  extending  back  along  the  east  side 
to  the  Jefl:'erson  avenue  entrance  and  the  postmaster's  private  office. 
Adjoining  the  stair  hall  on  the  second  floor  the  corridor  extends  north 
and  south,  with  rooms  arranged  on  eithei-  side,  which  are  occupied  by 
the  officials  of  the  United  States  courts  and  the  internal-revenue  serv- 
ice, the  court  room  being  at  the  nortlieast  corner.  The  attic  rooms  are 
assigned  to  the  Weather  Bureau  and  as  jury  and  witness  rooms.  The 
building  is  provided  with  four  ffreproof  vaults— two  on  the  flrst  and 
two  on  the  second  floor,  and  steam  heat  is  supplied  through^at. 

In  1890  the  gross  postal  receipts  amounted  to  about  $26.0(10,  and 
during  the  year  ended  June  30,  1899,  they  were  t>lr-l,117.16.  In  1890 
the  population  of  the  city  was  22.836,  and  in  190(1  it  was  28.281. 
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CUSTOM-HOr.^E  AND  FUST-OFFICE.  RACINE,  WIS. 

The  site  for  thi.s  buildiii';-  was  secured  by  purchase  Januarv  5,  1S93, 
for  the  sum  of  $2.5,Ut>(t.  :uk1  is  bounded  on  the  north  i!4ii  feet  by  Sixth 
street,  on  the  east  lun  feet  by  Lake  avenue,  and  on  the  west  llo  feet 
by  Main  street. 

A  contract  was  awarded  .Septenil>er  9.  1896.  for  the  erection  of  the 
building,  and  the  structure,  which  is  located  on  the  corner  of  NIain  and 
Sixth  streets,  was  completed  and  occupied  October  10,  ISi'S.  the  cost 
of  construction  being  ^74. tioT. '.''.'.  It  rests  on  a  base  of  Portage  Entry 
(Mich.)  red  sandstone,  the  superstructure  being  of  Bedford  (Ind.) 
limestone,  and  contains  a  space  of  28(>.4-7n  cubic  feet.  The  floors  and 
ceilings  throughout,  except  of  vaults  and  the  floor  over  l)oili'rs.  are  of 
wood  construction  framed  in  pine.  The  first  story  is  occupied  entirely 
by  the  post-office,  and  is  laid  ofi'  into  a  post-office  working  room  ()8  by 
40  feet,  public  lobl)y,  postmaster's  private  office,  money -order  and 
registry  division,  three  fireproof  vaults,  toilet  rooms,  etc.  Above 
and  surrounding  the  post-office  working  room  at  the  second-fioor  level 
is  a  broad  open  gallei'v.  which,  like  the  first  story,  is  finished  in  white 
oak.  The  public  lobliy  is  approached  direct  b}'  the  Main  and  Sixth 
street  entrances,  between  which,  at  the  northwest  corner,  is  the  stair- 
way leading  to  the  second  floor.  This  latter  floor  and  the  attic  aljove 
in  the  west  wing  are  divided  into  office  rooms,  etc..  and  are  occupied 
in  part  by  the  civil-service  board  and  the  internal-revenue  service. 

The  legislation  on  account  of  the  Iniilding  is  contained  in  acts  of 
Congress  approved  December  24.  18',»0.  March  8.  18'.'1.  June  4.  1897, 
and  July  19,  1897. 

During  the  year  ended  June  30.  lS9'.t.  the  postal  receipts  amounted 
to  §161,3.5.5.33.  In  Is'.H)  the  population  of  Racine  was  21.nl4.  and  in 
1900  it  was  29.102. 
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CUSTOM-HOUSE  AND  POST-OFFICE.  SHEBOYGAN,  WIS. 

This  tiuiklin^  i.s  located  on  the  southwe.st  corner  of  Jetterson  avenue 
and  P^i<jhth  street  on  a  plot  of  ground  fronting  north  120  feet  on  the 
former,  east  150  feet  on  the  latter,  and  boiuided  on  the  south  t)y  an  alley. 
It  was  authorized  by  an  act  of  Congress  approved  December  I'l,  ISHO, 
and  appropriated  for  by  acts  of  March  3,  1891.  and  March  3.  1.S93. 
The  land  was  secured  by  purchase  April  tl,  1892,  for  §10,00(1.  A  con- 
tract was  awarded  January  2,  1891,  for  the  erection  of  the  building, 
and  the  structure  was  completed  and  occupied  March  23,  189.5,  the 
cost  of  construction  ])eing  $44,386.71.  It  is  constructed  of  butf  brick 
trimmed  with  brownstone,  contains  a  space  of  172.000  cu))ic  feet,  is 
supplied  with  direct  and  indirect  steam  heat  from  a  low-pressure, 
return-circulation  apparatus  operated  by  one  boiler,  and  is  occupied 
by  the  postal,  customs,  and  internal-revenue  services.  The  first  floor 
is  occupied  entirely  by  the  post-oiEce. 

Since  the  oci'upation  of  the  l)uilding  the  annual  ])ostal  receipts  liave 
increased  from  about  $22,000  to  $24,879.97  during  the  year  ended 
June  30,  1899.  In  1890  the  population  of  the  city  was  16,359,  and  in 
1900  it  was  22,962. 
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Beaver  Falls,  Pa.,  post-office 491 

Belfast,  Me.,  custom-house  and  pcist-office 227 

Binghamton,  X.  V.,  post-office,  court-house,  etc 395 

Birmingham,  Ala.,  court-house,  post-office,  etc 7 

Bloomington,  111.,  post-office 117 

Boise,  Idaho, assay  office 113 

Boston,  !Mass. ,  custom-house 265 

post-office  and  .subtreasury - .  267 

Bridgeport,  Coun. ,  post-office 57 

Bristol,  R.  I.,  custom-house  and  post-office 523 

Bristi.>l,  Tenn.,  custom-house  and  post-office 545 

Brockton,  Ma.«s.,  post-office 269 

Brooklyn,  X.  Y.,  po.st-office,  etc 397 

Brownsville,  Te.x.,  court-house,  custom-house,  and  post-nffice 561 

Buffalo,  X.  Y. ,  custom-house 399 

post-office 401 

Burlington,  Iowa,  post-office 159 

Burlington,  Vt.,  custom-house  and  post-nffice 585 

Cairo,  111.,  custom-house  and  post-office 119 

Camden,  Ark.,  post-office - .  23 

Camden,  X".  .1. ,  post-office,  custom-house,  etc 377 

Canandaigua,  X.  Y. ,  court-house  and  post-office 403 

Canton,  C>hio,  pi.ist-office 463 

Carson  City,  New ,  branch  mint 367 

court-house,  post-office,  etc 369 

Castine,  Me. ,  custfun-house  and  post-office 229 

Cedar  Rapiils,  Inwa,  post-office 161 

643 


64i  INDEX. 

Pago. 

('h:ii-li'st(iri.  8.  C,  cnstoni-hiiiific 5;{3 

porst-oHice,  ODurt-liouso,  etc 585 

Iiost-office  (old) 537 

wharf 583 

Cliarlestoii.  W.  Va.,  post-office,  court-liouse,  etc 619 

Charluttc.  X.  ('.,  assay  office 441 

court-house  and  post-office 448 

Chattanoof;a,  Tenii.,  court-house,  post-office,  etc 547 

Chester,  Pa. ,  post-office 498 

Chicago,  111,  appraisers'  stores 121 

barge  office 123 

temporary  jxj.st-office 125 

(  incinuati,  Ohio,  cu.«tom-house  and  post-office 465 

Clarksl.nirg,  \V.  Va.,  court-house,  post-office,  etc 621 

Clarlcs\ille,  Teuu.,  post-office 549 

Cle\  eland,  Ohio,  custoni-liouse  and  jiost-office 467 

Ciilunibia,  S.  C,  court-liouse  and  post-office 539 

Colundius,  ( la.,  post-office 103 

Columbus,  Oliio,  court-house,  jxist-office.  etc 469 

Concord,  X.  II..  post-office,  court-house,  etc 371 

Council  Bluffs,  Iowa,  p(.ist-office,  etc 163 

Covington,  Ky. ,  court-house  and  post-office 191 

Dallas,  Tex.,  court-house,  post-office,  etc 563 

Danville,  111.,  post-office 127 

Danville,  Va. ,  court-house,  post-<jffice,  etc 599 

Davenport,  Iowa,  post-office 165 

Dayton,  Ohiij,  p(jst-(  iffice 471 

Denver.  Colo.,  branch  mint 51 

court-house,  post-office,  etc 53 

Des  Moines,  Iowa,  court-house  and  post-office 167 

Detroit,  iSIich.,  court-house,  post-cjffice,  etc 295 

custom-house 297 

Dover,  Del. ,  post-office 69 

Dubuipie,  Iowa,  custom-liouse  and  ])ost-office 1()9 

Duluth,  ]Minn.,  court-house,  custom-house,  and  ]H>st-office 313 

Eastport,  !Me. ,  custom-house  and  pcist-office 231 

Ellsworth,  Me.,  custom-house  and  post-office 233 

El  Paso,  Tex. ,  custom-house,  post-office,  and  court-house 565 

Erie,  Pa.,  court-house,  post-office,  etc 495 

custom-house 497 

Evansville,  Ind.,  custom-house  and  post-office 143 

Fall  River,  Mass.,  custom-house  and  jiost-office 271 

Fargcp,  N.  Dak. ,  post-office  and  court-house 459 

Fort  Dodge,  Iowa,  post-office 171 

Fort  Scott,  Kans..  court-house  an<l  pcjst-office 181 

Fort  Sndth,  .\rk..  court-house,  post-office,  etc 25 

Fort  Wavne,  Ind.,  court-house  and  post-office 145 

Fort  Worth,  Tex.,  post-office 567 

Forty  Mile,  Alaska,  custom-house 21 

Frankfort,  Ky. ,  court-house  and  post-office 193 

Fremont,  Xebr. ,  post-office 357 

Galena,  111. ,  custom-house  and  post-office 129 

Oalesburg,  111. ,  post-office 131 

Galveston.  Tex.,  custom-house  (new)  569 

custom-house  (olil )  571 

Gloucester,  Mass.,  custom-house  and  post-office 273 

(irand  Rapids,  Mich.,  court-house  and  post-office 299 

Greensboro,  X.  C,  court-li(.iuse,  ])ost-office,  etc 445 

Greenville,  S.  C,  court-house  and  post-office 541 

Haunilial,  Mo. ,  post-office 335 

Harrisburg,  Pa. ,  post-office,  etc 499 

Harrisonburg,  Va.,  court-house,  post-office,  etc 601 

Hartford.  Conn.,  custom-house  and  post-office 59 

Haverhill.  .Ahiss.,  post-office 275 

Helena.  .\rk.,  court-house  and  post-office 27 

Helena,  Mont.,  as>av  office 353 
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Holioken,  N.  J. ,  post-office o79 

Hi  Hilton,  Me\,  ciintoin-li(jii!<e  and  post-office 21)5 

Houston,  Tex. ,  post-office,  etc P>TS 

HuMtsville,  Ala.,  coiii't-liou,se  and  post-office !) 

Indianapolis,  Ind.,  conrt-hoii.se  and  post-office 147 

Jackson,  Midi.,  po.st-i.>ffice :iul 

.Tackson,  iSIiss. ,  court-house  and  i)ost-(jffice n27 

Jackson,  Tenn.,  court-house  and  post-office ;»! 

Jacksonville,  Fla.,  post-office,  cnstoin-house,  etc 89 

Jefferson  City,  JIo.,  court-house  and  post-office 3.37 

Jefferson,  Tex.,  court-house  and  post-office hlo 

Jersey-  City,  X.  J. ,  jiost-officc 381 

Kadiak,  Alaska,  cnstoni-honse 19 

Kalamazoo,  Mich.,  post-office 303 

Kansas  City,  Mo.,  custom-house,  etc 339 

post-office  and  ci.>urt-house 341 

Kennel.tunkport,  Me. ,  custom-house  and  post-i ifficc 237 

Keokuk,  Iowa,  coui't-house,  post-office,  etc 1 73 

Key  West,  Fla. ,  court-house,  post-office,  etc 91 

Knoxville,  Tenn.,  court-house  ami  post-office t>r):i 

La  Crosse,  Wis.,  court-liouse,  post-office,  etc ; 631 

Lafayette,  Ind.,  post-office 149 

Lancaster,  Pa. ,  post-office 501 

Lansing,  Mich.,  post-office 305 

Leavenworth,  Kans.,  court-house,  post-office,  etc 183 

Lewiston.  ^le.,  post-office 239 

Lexington,  Ky.,  post-office,  etc 195 

Lima,  C>hio,  post-office 473 

Lincoln,  Nehr.,  court-house  and  post-office 3.59 

Little  Rock,  Ark.,  court-house,  post-office,  etc 29 

Los  Angeles,  Cal.,  court-house,  post-office,  etc 33 

Louisville,  Ky.,  court-house,  post-office,  etc 197 

Lowell,  Mass.,  post-office 277 

Lynchburg,  Va. ,  court-house,  post-office,  etc 603 

Lynn,  Mass.,  post-office 279 

IViachias,  Me.,  custom-house  and  post-office 241 

Macon,  Ga.,  court-house,  post-office,  etc 105 

Madison,  Ind.,  post-office 151 

Madison,  Wis.,  court-house  and  ])ost-offiee 633 

Manchester,  N.  H. ,  post-office,  court-hou.se,  etc 373 

Mankato,  Minn.,  court-hou.se  and  post-office 315 

Marquette,  Mich.,  court-house,  post-office,  etc 307 

Martinsburg,  W.  ^'a. ,  court-house  and  post-office 623 

Rlary  Island,  Alaska,  custom-house 17 

Memjdiis,  Tenn.,  custom-house,  court-house,  and  post-office 555 

Meridian,  Mi.ss.,  post-office 329 

Middletown,  Conn.,  custom-house  and  post-office 61 

^Milwaukee,  \Ms.,  post-office,  court-house,  and  custom-house 635 

Minneapolis,  Minn. ,  post-office,  etc 317 

Mobile,  Ala.,  custom-house  and  ])Ost-office 11 

Monroe,  La. ,  court-house,  post-office,  etc 209 

Monterey,  Cal.,  custom-hou.se 35 

Montgomery,  Ala.,  court-house,  post-office,  eti' 13 

Montpelier,  Vt.,  post-office,  court-house,  etc 687 

Nashville,  Tenn. ,  custom-house  and  post-offii-c 557 

Nebraska  City,  Nelir.,  court-house,  post-office,  etc 361 

New  .Vlhany,  Ind.,  court-house  and  post-office 153 

Newark,  N.  J. ,  custom-house  ami  ju  ist-office 383 

New  Bedforil,  Mass.,  custom-house 281 

post-office 281 

Newliern,  N.  C.,  post-office,  court-house,  and  custom-house 447 

Newburg,  N.  Y.,  post-office 405 

Nevvburyport,  ]\Iass.,  custom-house 283 

New  Haven,  Conn.,  custom-house  and  post-office 63 

New  London,  Conn. ,  custom-house 65 

post-office 67 
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New  <  >i-lfans,  I^;i.,  branch  mint 2U 

ciistoni-hciuse  and  pout-office 213 

"Jump"  boardinj;  station 215 

I'ass  a  rOutre  boarding  station 215 

Southwest  Pass  boarding  station 215 

Newport,  R.  I.,  custom-house  and  post-office 325 

New  Y(.>rk,  N.  Y.,  appraisers'  stores 407 

assay  office '. .  409 

barge  office 411 

court-house  and  ]iost-()ffice 413 

custiim-house 4)5 

subtreasury 41 7 

marine-hospital  office 41 1 

Niagara  Falls,  N.  Y. ,  custom-house 419 

Norfolk,  Va.,  court-house  and  post-office (305 

custt)m-house 007 

Ogdensburg,  N.  Y.,  custom-house  and  post-office 421 

Onialia,  Nebr.,  court-house,  custom-house,  and  post-office .363 

Opelousas,  La.,  court-house  and  post-office 217 

Oshkosh,  Wis. ,  court-house,  post-office,  etc 637 

Oswego,  N.  \'. ,  custom-house  and  post-office 423 

Ottum wa,  Iowa,  pc)st-office,  etc 1 75 

Owensboro,  Ky.,  pfist-office,  etc 199 

Oxford,  .Miss.,  court-house,  post-office,  etc 331 

Paducah,  Ky. ,  post-office,  court-house,  etc 201 

Paris,  Tex. ,  court-house  and  post-office 577 

Parkersl  lurg,  \Y.  Va. ,  court-house  and  post-office 625 

Paterson,  N.  ,1.,  post-office .385 

I'awtucket,  K.  I.,  po-st-office ,527 

Pensacola,  Fla. ,  court-house  and  post-office 9.3 

Peoria,  111,,  post-office,  court-house,  etc 133 

Petcrsl lurg,  \'a. ,  custom-house  and  post-office 609 

Philadelphia,  Pa.,  appraisers'  stores 503 

custom-house,  etc 505 

marine-hospital  office 535 

post-office  and  ('(jurt-house 507 

United  States  Mint 509 

Pittsburg,  Pa.,  court-house  and  post-office 511 

Plattsliurg,  N.  Y.,  custom-house  and  post-office 425 

Port  Huron,  Mich.,  custom-house  and  post-office 309 

Portland,  Me. ,  court-house  and  post-office 243 

custom-house 245 

Portland,  Oreg.,  custom-house  and  post-office 487 

Piirtsmouth,  N.  H.,  custom-house  and  post-office 375 

Portsmouth,  ( »hio,  post-office 475 

Port  Town.send,  Wash.,  custom-liouse  and  post-office 617 

Pottsville,  Pa.,  iiost-office 513 

Poughkeejisie,  X.  Y.,  post-office 427 

Pribilof  Islands,  Alaska,  treasury  buildings 21 

Providence,  R.  I.,  ai)praisers'  stores .529 

custom-house  and  post-office 531 

Pueblo,  Colo. ,  post-office 55 

Quincy,  111.,  post-office,  court-house,  etc 135 

Racine,  Wis.,  custom-house  and  post-office '. 6.39 

Raleigh,  N.  C. ,  court-house  and  j)ost-office 449 

Reading,  Pa. ,  jiost-office 515 

Reidsville,  N.  C,  post-office,  court-house,  and  custom-liouse 451 

Richmond,  Ky.,  post-office 203 

Richmond,  \'a. ,  custom-house  and  post-office 611 

Roanoke,  \i\. ,  post-office 613 

Rochester,  N.  Y. ,  court-house,  post-office,  etc 429 

Rockford,  111. ,  post-office 137 

Rock  Island,  111.,  post-office 1.39 

Rockland,  Me. ,  custom-house  and  po.st-office 247 

Rome,  (ia.,  post-office 107 

Rutland,  Vt.,  court-house  and  post-office 589 
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Sacramento,  Cal. ,  ])OSt-office,  etc 37 

Saginaw,  Mich. ,  post-office 311 

St.  Albans,  Vt.,  custom-house  and  post-office - 591 

St.  Augustine,  Fla.,  court-house  and  post-office 95 

St.  George  Island,  Alaska   treasury  building 21 

St.  Joseph,  JIi).,  post-office - 343 

St.  Louis,  Mo. ,  appraisers'  stores - 345 

custom-house  and  post-office 347 

St.  Paul  Island,  Alaska,  treasury  building 21 

St.  Paul,  Minn.,  custom-house,  etc 319 

post-office,  court-house,  and  cvistom-house 321 

Salem,  Mass.,  custom-house 285 

Salina,  Kans.,  po.=t-office J85 

San  Antonio,  Tex.,  cMUrt-hou.se  and  post-office 579 

Sand  Point,  Alaska,  custom-house - 19 

Sandusky,  Ohio,  custom-house  and  post-office - 477 

San  Francisco,  Cal.,  appraisers'  stores  (new) 39 

appraisers'  stores  (old ) 41 

branch  mint ■IS 

custom-house,  etc 45 

subtreasury 47 

San  Jose,  Cal. ,  post-office,  etc 49 

Santa  Fe,  N.  INIex. ,  court-house,  etc 389 

Savannah,  Ga. ,  court-house,  post-office,  etc 109 

custom-house,  etc HI 

Scranton,  Pa.,  post-office,  etc 517 

Sedalia,  Mo. ,  post-office 349 

Sheboygan,  Wis.,  custom-house  and  post-office 641 

Shreveport,  La. ,  post-office,  court-house,  etc 219 

Sioux  City,  Iowa,  court-house,  post-office,  and  custom-house 177 

Sioux  Falls,  S.  Dak.,  court-house  and  post-office 543 

Sitka,  Alaska,  a.-'sa v  office 17 

Baranoff  Castle -  -  17 

blockhouse - -  -  17 

clubhouse - 15 

custom-house 15 

revenue-cutter  coal  house 15 

wharf  and  warehouse 15 

South  Bend,  Ind.,  post-office - 155 

South  Omaha,  Nebr.,  post-office 365 

Springfield,  111.,  court-house  and  post-office - 141 

Springfield,  M;iss. ,  post-office - 287 

Springfield,  Mo. ,  court-house  and  post-office 351 

Springfield,  Ohio,  post-office 479 

Statesville,  N.  C,  court-house  and  post-office 453 

Staunton ,  ^'a. ,  post-office 615 

Syracuse,  N.  Y. ,  post-office,  court-house,  etc - -  -  431 

Tallahassee,  Fla.,  court-house  and  post-office 97 

Taunton,  Mass.,  post-office 289 

Terre  Haute,  Ind.,  post-office,  etc 1-57 

Texarkana,  Ark.    ami  Tex. ,  court-house  and  po.st-office 31 

Toledo,  Ohio,  custom-house  an<l  post-office 481 

Topeka,  Kans. ,  court-house  and  post-office 187 

Trenton,  N.  J.,  court-house  and  post-office 387 

Troy,  N.  Y.,  post-office,  court-hou.se,  etc 433 

Tyler,  Tex.,  court-house  and  post-office 581 

Unalaska,  Alaska,  custom-house 21 

I'tica,  N.  Y.,  court-house  and  post-office 435 

Vanceboro,  Me.,  custom-house 249 

Vicksburg,  Miss. ,  court-house,  post-office,  and  custom-house .■ 333 

Waco,  Tex. ,  court-house,  post-office,  etc 583 

Waldoboro,  l\Ie. ,  custom-house  and  post-office - 251 

Washington,  D.  C. ,  Bureau  of  Engraving  and  Printing 75 

Coast  and  Geodetic  Survey  Building 77 

custom-house - '9 

Treasurv 83 
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Washingtiin,  !>.  t'.,  United  States  Marine-Hospital  Bureau  (Putler  Building)  81 

Winder  Buihling 87 

Watertown,  N.  Y.,  post-office 437 

Wheeling,  W.  Va. ,  custom-house 627 

Wichita,  Kans. ,  post-oflice  and  court-house 1 S9 

Willianisport,  Pa.,  court-house,  post-office,  etc 519 

Wilmington,  Del.,  court-house,  post-office,  etc 71 

custom-house,  etc 73 

Wilmington,  N.  C.,  custom-house,  etc 455 

post-office,  custom-house,  etc 457 

wharf 455 

Windsor,  Vt. ,  court-liouse  and  ]:>ost-( itfice 593 

Winona,  Minu.,  court-house  and  post-otfice 323 

W'iscasset,  Me.,  custom-house  and  post-office 253 

A\'orcester,  Mass. ,  post-office,  etc 291 

Wrangell,  Alagka,  custom-hou.se. : 19 

York,  Pa. ,  post-office 521 

Youngstoun,  Ohio,  post-office 483 
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